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A COPY of the Correspondence between the Poor-Law Commissioners in 
Ireland and the Board of Guardians of the Midleton Union, in the 
County of Cork, on the Subject of the Sum of Money advanced out of 
the Consolidated Fund for the Building of the Union Workhouse at 
Midleton. 



— No. 1. — 

LETTER from the Poor Law Commissioners to the Board of Guardians ; with 
Two Enclosures. 

Poor-law Commission Office, Dublin, 
Sir, 15 October 1839. 

T HE Poor-law Commissioners transmit to you herewith an order under 
their hands and seal, authorizing and requiring the guardians of the 
Midleton Union to assess, raise, and levy, as a poor-rate, the sum of money 
therein specified, for the purposes in the said order mentioned ; or to borrow 
the said sum, and charge the same upon the future poor-rates of the union, 
under the provisions of the 1 & 2 Viet. c. 56. 

The Commissioners presume that the guardians will wish to apply to the 
Exchequer Loan Commissioners for an advance of the required amount, in 
k preference either to raising it by immediate assessment, or to borrowing it from 

any other source. They therefore forward to you a form of application to the 
Exchequer Loan Commissioners, which you are requested to return, when exe- 
cuted, to the Poor-law Commissioners, who will forward the application to the 
Exchequer Loan Board. 

The majority of the guardians present, and voting at any meeting, have the 
power of resolving to make the application for the loan, but any resolution to 
that effect should be entered in the Minute Book, and should be verified by the 
signatures of three guardians present at the meeting, one of them being the 
chairman, whose signature should purport to be affixed on behalf of the 
majority of the guardians present at the meeting. The memorial should then 
be countersigned by yourself, as clerk to the guardians, and by the guardians 
present. 

The proper form to obserye is the following : — 



At a Meeting of the Guardians of the Poor of the Union, held 

on the day of &c., it was resolved, 8cc. 

(signed) A. B., 

Chairman of the Meeting, 

signing on behalf of the Majority. 

^ -, |Guardians present. 

Y. Z., Clerk of the Union. 



To the Clerk of the Guardians of the 
Midleton Union. 



I am, & c. 

(signed) W. Stanley , 



Assistant Secretary. 
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Enclosure l, in No. l. 

Order to raise or borrow Money. 

To the Guardians of the Mid/eton Union, and to all 'Others whom it may concern. 

Whereas it appears expedient to us, the Poor-law Commissioners, for the due execu- 
tion of the provisions of an Act passed in the Session of Parliament held in the first and 
second years of the reign of Queen Victoria, intituled, “ An Act for the more effectual 
Relief of the Destitute Poor in Ireland,” that a workhouse should be built within the 
Union of Midleton, for the reception, employment, classification, and relief of destitute 
poor persons therein : 

And whereas we have determined to build such workhouse, and in the execution of the 
said determination have testified our approval of certain plans of a workhouse, by affixing 
our seal thereto, such workhouse being designed for the reception, and proper accommoda- 
tion of 1,100 destitute poor persons, men, women, and children, properly classified : 

And whereas it appears to us expedient, that such part only of the said plans should, in 
the first instance, be executed, as may be requisite for the reception and classification of 
800 destitute poor, and that the completion of the said workhouse should be deferred until 
it shall appear to us necessary to complete the same : 

And whereas it has been represented to us, that the cost of erecting, according to the 
plans aforesaid, such portion of the said workhouse as we have determined, in the first 
instance, to complete, and of the fitting and furnishing the same, and of providing utensils, 
instruments, and machinery for setting the poor to work therein, will amount to the sum of 
8 , 200 1. sterling, or thereabouts ; 

Now know ye, that we, the Poor-law Commissioners, acting by and through John George 
Shaw Lefevre, esq., one of our number, and to whom we have delegated the powers of the 
Board for this and other purposes, do hereby, in pursuance of the powers given to us by the 
said Act, and for the purpose of enabling us to defray the expense of building such part of 
the said workhouse as is, in the first instance, intended to be built, and for the other here- 
inbefore recited purposes, do order and direct the guardians of the said union to assess, 
raise, and levy the said sum of 8 , 200 /. sterling, as a poor-rate on the rateable hereditaments 
in or arising within the said union, or to borrow the said sum according to the provisions of 
the said Act, and to charge the same, together with all interest that may accrue thereon, on 
the future poor-rate of the said union ; and we do hereby authorize the said guardians to 
borrow the said sum, and charge the said rate accordingly. 

And we further order and direct the said guardians, out of the poor-rate, and at the 
common charge of the several electoral divisions of the said union, at all times to uphold 
and maintain the said workhouse in good and substantial repair. 

Given this 7th day of October, in the year of our Lord 1839. 

(signed) J. G. S. Lefevre. 

Acting by delegation of the Poor-law Commissioners, with the approbation of one of 
Her Majesty’s Principal Secretaries of State, in pursuance of an Act passed in the 
Session held in the first and second years of the reign of Her Majesty Queen Victoria, 
intituled, “ An Act for the more effectual Relief of the Destitute Poor in Ireland.” 

Forward by post, 10 October 1839. 

(signed) Geo. Nicholls. 



Enclosure 2, in No. 1 . 

Form of Application for Loan. 

To the Commissioners for the Issue of Exchequer Bills under the 57th Geo. 3 , c. 34 and 
other subsequent Acts. 

My Lords and Gentlemen, 

We, the guardians of a certain union in Ireland, constituted under an order of the Poor- 
law Commissioners, in pursuance ot the provisions of the 1st and 2d Viet. c. 56, bearing 
date the day of , and commonly called the “ Union ” 

have the honour to transmit to you herewith a copy of an order which we have received 
from the said Commissioners, bearing date the day of whereby the 

said Commissioners have authorized and directed us to borrow the sura of ’ 
for budding a workhouse intended to be erected by the said Commissioners, and for the 
fittmg and furnishing of the same for the reception, employment, classification, and relief of 
destitute poor persons therein. 

In pursuance of the said last-mentioned order, and of the provisions of the said Act, 
enabling us m that behalf, we do hereby make application for the sum of pounds, 

tor the purposes specified m thcsaid last-mentioned order; and we propose to secure the 
repayment of the said advance, or such part thereof as the Lords of Her Majesty’s Treasury 

may 
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may from time to time consent to be advanced, by 20 equal annual instalments, with the 
interest which may from time to time accrue thereon, in pursuance of the provision in the 
00 th section of the said Act in that behalf contained, by a charge or charges on the future 
poor-rates of the said union. 

Signed this day of 

. , Chairman of the Meeting, 
Signing on behalf of the Majority. 

,|Two of the Guardians 

... >/ present. 

, Clerk of the Union. 



— No. 2. — 

(No. 4744 D/39.) 

LETTER from the Clerk of the Union to the Poor-law Commissioners. 

Sir, Midleton Union Office, 29 October 1839. 

I have the honour of transmitting you minutes of the proceedings of a Board 
of Guardians of this union, held at the Court-house, Midleton, on Monday the 
28th day of October instant ; also an application from the guardians to the 
Exchequer Loan Commissioners. 

I have, &c. 

To W. Stanley, Esq. (signed) James Cotter , 

Secretary Poor-law Commissioners, Clerk to Board of Guardians, 

Dublin. Midleton Union. 



Extract from Minutes enclosed in foregoing Letter. 

(No. 4744 D/39, Enc -) 

At an extraordinary meeting of the Board of Guardians of this union, held at the Court- 
house, Midleton, on the 28th day of October 1889, James Murphy, chairman, it was 
resolved, that an application to the Exchequer Loan Commissioners for a loan of 8,200/. 
for building and furnishing a workhouse in this union, be forwarded to the Poor-law Com- 
missioners, to be by them presented to the Exchequer Loan Board. 

(signed) James Murphy, jun. 

Chairman of the Meeting, 
Signing on behalf of the Majority. 

Thomas S. Coppinser.'i r , 

James Adams - -} Adlans present. 

James Cotter, Clerk. 



LETTER from the Poor-law Commissioners to the Guardians, relating to 
Application for Loan. 

Poor-law Commission Office, Dublin, 
Sir, 31 October 1839. 

The Poor-law Commissioners have to acknowledge the receipt of your letter 
of the 29th instant, enclosing an application from the guardians of the Midleton 
Union to the Exchequer Bill Loan Commissioners, for an advance of 8,200 1 . 
for the purposes therein specified. 

In reply, the Commissioners desire to state, that they have forwarded the 
application to the Exchequer Bill Loan Board. 



By order of the Board, 



To the Clerk of the Guardians 


(signed) W. Stanley, 


of the Midleton Union. 


Assistant Secretary. 
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— No. 4. — 

(No. 5038 0/39.) 

LETTER from the Commissioners to the Guardians, with Deed of Charge for 
First Advance. 

Poor-law Commission Office, Dublin, 
Sir, 18 November 1839. 

I am directed to forward for execution, by the Board of Guardians, the accom- 
panying charge on the poor-rates of the Midleton Union, to secure 3,000/. and 
interest, borrowed from the Exchequer Bill Loan Commissioners to erect the 
union workhouse. 

I am, &c. 

To the Clerk of the Guardians, (signed) IV. Stanley, 

Midleton Union, Midleton. Assistant Secretary. 



— No. 5. — 

(No. 5102 D/39.) 

LETTER from the Clerk of the Union to the Commissioners. 

Sir, Midleton Union Office, 20 November 1839. 

I beg to acknowledge receipt of yours of the 18th instant with the accompa- 
nying charge of the poor-rates of this union, to secure 3,000 l. with interest, bor- 
rowed from the Exchequer Bill Loan Commissioners, which I shall have the 
honour of returning you executed by the Board of Guardians in the course of the 
next week. 

I am, &c. 

(signed) James Cotter, 

Clerk to Board of Guardians, 

To W. Stanley, Esq. Midleton Union. 

Secretary Poor-law Commissioners, Dublin. 

[Note. — The deed of charge is recorded as having been executed at the meet- 
ing of the guardians on the 27th November 1839, and was thereafter forwarded 
to the Public Works Loan Commissioners.] 



— No. 6. — 

(No. 4168 D/40.) 

LETTER from the Poor-law Commissioners to the Guardians, with Deed of 
Charge for Second Advance. 

Poor-law Commission Office, Dublin, 
Sir, 27 July 1840. 

I am directed to forward to you for execution by the- Board of Guardians of 
Midleton Union, the accompanying deed of security for tiie second advance of 
4,000 1. on the loan for providing the union workhouse. 

If the time appointed for the next ordinary meeting of the guardians shall not 
be near, it will be necessary for you to take immediate steps for having an extraor- 
dinary meeting of the Board convened, in the manner pointed out by the 7th Rule 
in the 2d Section of the Order regulating the guardians’ proceedings, so that 
the deed may be executed and transmitted by you to London, previously to the 
next meeting of the Exchequer Bill Commissioners; and you are requested to 
apprise the Assistant Commissioner for the Union of the time which shall be 
named for the meeting. 

I am, kc. 

(signed) IV . Stanley, Assistant Secretary. 

To the Clerk of the Guardians of Midleton Union. 
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— No. 7. — 

(No. 4288 D/40.) 

LETTER from the Clerk of the Union to the Commissioners, with Minutes 
of Guardians. 

Office of Poor-law Guardians, Midleton, 
® ir > 1 August 1840. 

I have the honour to acknowledge receipt of your favour of the 27th ultimo, 
with deed of security for an advance of 4,000/. on the loan for which an appli- 
cation has been made to the Exchequer Bill Commissioners, and beg to refer 
you to the accompanying minutes of the proceedings of a Board of Guardians of 
this union held this day. 

As the deed has not been executed, I have held it over. 

I am, &c. 

(signed) James Cotter , 

Clerk to Guardians, 

To William Stanley, Esq. Midleton Union. 

Assistant Secretary Poor Law Commissioners, Dublin. 



Enclosure in foregoing Letter. 



(No. 4288 D/40, Enc.) 

Midleton Union Office, Saturday, 1 August 1840. 
At an extraordinary meeting of a Board of Guardians, held this day at the Court-house, 
Midleton, Bartholomew J. Hackett, Chairman, 

The minutes of the last day’s proceedings being read by the clerk, the following resolu- 
tion was proposed by James J. Roche, and seconded by Henry Barry, and carried : 
Resolved, That our clerk be instructed to acknowledge receipt of Mr. Assistant Secretary 
Stanley’s letter of the 27th ultimo, with a deed of security for an advance of 4,000/., and to 
say that he has laid it before the meeting of the Board of Guardians ; the members present 
declined to execute it, not being informed how the sum of 3,000 1 . raised by deed the 27th 
of November 1839 had been disposed of; that we are uninformed as to the cost of the work- 
house, the estimate for building it never having been submitted to the guardians. 

Resolved, That this meeting be adjourned to this day month. 



James Cotter, Clerk to Board of Guardians, 
Midleton Union. 



Signed by the Chairman. 



— No. 8. — 

(No. 4288 D/40.) 

COMMUNICATION from the Commissioners to the Guardians. 

Poor-law Commission Office, Dublin, 
Sir, 5 August 1840. 

Referring to the minutes of proceedings of the guardians of Midleton Union 
at their meeting held on the 1st instant, the Poor-law Commissioners desire to 
forward to you, for the information of the Board, the enclosed statement of the 
sums which have been expended on account of the w'orkhouse out of the first 
advance of 3,000/. on the loan for providing the workhouse, and they request 
you to take immediate steps for convening an extraordinary meeting of the 
guardians, in the manner pointed out in the 7th Rule of the 2d Section of 
the Order regulating the guardians’ proceedings. 

By order of the Board, 



(signed) 


TV. Stanley, 


To the Clerk of the Guardians, 


Assistant Secretary. 


Midleton Union. 
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Extract from the Account Book to the date of the foregoing Letter. 



Dates of 
Payments made. 


Amount of Building Contract, 6,833/. 




£. s. d. 


13 Dec. 1830 

10 Mar. 1840 

11 June - 


Building contract, instalment No. 1 

Ditto - - ditto - No. 2 - - - 

Ditto - - ditto - No. 3 




1,000 - - 
900 - - 
1,000 - - 






£. 


2,900 - - 



— No. 9. — 

(No. 4549 D / 4°0 

LETTER from the Clerk of the Union to the Commissioners, transmitting 
Minutes of Guardians. 

Office of Poor-law Guardians, Midleton, 
Sir, 14 August 1840. 

1 have the honour of transmitting you minutes of the proceedings of a meet- 
ing of a Board of Guardians of this union, held at the Court-house, Midleton, 
on Thursday the 13th instant, by which you will perceive they have executed 
the necessary documents for the advance of 4,000/. on the loan, which I have 
this day forwarded to London. 

I am, &c. 

(signed) James Cotter, 

Clerk to Board of Guardians, 

To William Stanley, Esq. Midleton Union. 

Assistant Secretary Poor-law Commission, 

Dublin. 



Enclosure in foregoing Letter. 

(No. 4549 d/ 40, Enc.) 

Midleton Union, Thursday the 13th day of August 1840. 



At an extraordinary meeting of a Board of Guardians of this union, held this day at the 
Court-house, Midleton, James Murphy, junior, chairman, the minutes of the last day’s 
proceedings being read by the clerk, 

It was proposed, seconded, and carried, that the charge on the poor-rates of this union 
to secure 4,000/. and interest, be duly executed and forwarded as directed by Mr. Assistant 
Secretary Stanley. 

Resolved, that this meeting be adjourned to this day month. 



James Cotter, Clerk to Guardians, 
Midleton Union. 



Signed by the Chairman. 



— No. 10.— 

(No. 357 D/41.) 

COMMUNICATION from the Commissioners to the Guardians. 

Poor-law Commission Office, Dublin, 
Sir, 23 January 1841. 

I am directed to forward to you, for execution by the Board of Guardians of 
Midleton Union, the accompanying deed of security for a third advance of 
1,200/. on the loan for providing the union workhouse. 

If the time appointed for the next ordinary meeting of the guardians shall 
not be near, it will be necessary for you to take immediate steps for having an 
extraordinary meeting of the Board convened, in the manner pointed out by 

tlie 
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the 7th Rule in the 2d Section of the Order regulating the guardians’ proceed- 
ings, so that the deed may be executed and transmitted by you to London 
previously to the next meeting ot the Exchequer Bill Commissioners: and you 
are requested to apprise the Assistant Commissioner for the Union of the time 
winch shall be named for the meeting, in order that he may attend, if possible 
ihe execution of the deed should not, however, be delayed, if he should not fa- 
able to attend. 

A statement of the expenditure out of the previous advances is forwarded 
herewith. 

I am, &c. 

(signed) W. Stanley, 

To the CJerk of the Guardians of Assistant Secretary. 

Midleton Union. 



Extract from the Account Book to the date of the foregoing Letter. 



(In continuation of Statement, previously given, to 5th August 1840.) 



Dates 

of Payments 
made. 










1840 : 


Expenditure, as per previous statement - 


£. s. d. 


22 August - 


2,900 - - 


Reimbursing treasurer of union amount paid to clerk of 
works for salary and incidental expenses, from 7th 
August 1839 to 22 d April 1840 - 


82 7 - 


— 


County cess on workhouse site ----- 




3 Sept. 


Building contract, instalment No. 4 - 




— 


Ditto - - - - ditto - No. 5 


1,000 - - 


18 Sept. 


Advertising notice to builders ----- 




5 October - 


Salary, &c. of clerk of works from 23d April to 22d July 
1840 - 


27 6 - 


26 October - 


Building contract, instalment No. 6 


900 - - 


29 October - 


Salary, &c. of clerk of works from 23d July to 30th Sep- 
tember 1840 - -- -- -- - 


21 - - 


21 .November 


Ditto, 1st to 31st October 1840 ----- 




22 December 


Ditto, 2d to 30th November 1840 


8 15 - 


1841 : 






20 January - 


Building contract, instalment No. 7 - - - - 


700 - - 




£. 


6,651 4 4 



— No. 11. — 

(No. 525 D/41.) 

LETTER from the Clerk of the Union to the Commissioners. 

Office of Poor-law Guardians, Midleton, 
Sir, 29 January 1841. 

I beg leave to acknowledge receipt of yours of the 23 d instant, accompanied 
by a deed of security for an advance of 1,200/. on the loan for providing the 
union workhouse, to which I should have replied earlier, but wished to consult 
our chairman and other guardians on the propriety of convening an extraordi- 
nary meeting to have the deed perfected, as our last was adjourned to the 6th 
of March next. I had an opportunity on yesterday of doing this, and they 
think the appointed day will auswer. 

I have, &c. 

(signed) James Cotter, 

To W. Stanley, Esq. Clerk to Midleton Union. 

Assistant Secretary Poor-law Commissioners, 

Dublin. 
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— No. 12.— 

(No. 525 D/41.) 

LETTER from the Commissioners in reply to the foregoing. 

Poor-law Commission Office, Dublin, 
Sir, 1 February 1841. 

The Poor-law Commissioners have had before them your letter of the 29 th 
ultimo, relative to the completion of the deed relating to a loan for building 
the workhouse of the Midleton Union, and they desire to state, that in order to 
avoid any delay in obtaining the loan it is necessary to convene a meeting of 
the guardians at as early a period as possible. If this be not done the building 
may be retarded, and the Commissioners therefore request that a special meet- 
ing may be called at the earliest convenient period, giving the earliest notice to 
Mr. Voules, who will make a point of being present. 

At the same time the Commissioners desire to point out, that under the 
second section of the Order for regulating the proceedings of Boards of Guar- 
dians (paragraph 3), the ordinary meetings of the Board are required, until the 
opening of the workhouse, to be held once in every four weeks ; the date fixed 
(6th March) would delay the next meeting beyond the prescribed period. 

By order of the Board, 

(signed) W. Stanley, 

To the Clerk to the Guardians of Assistant Secretary, 

the Midleton Union. 



— No. 13.— 

(No. 927 D/41.) 

EXTRACT from Minutes of a Meeting of the Board of Guardians on Monday 
the 15th day of February 1841. 

Resolved, That a charge on the poor-rates of this union as security for the 
advance of 1,200 l., and deed, be executed and forwarded to the proper quarter. 



— No. 14.— 

(No. 3920 D/42.) 

EXTRACT from Minutes of Guardians, 29 March 1842. 

Resolved, That we think it advisable to wall in the ground so kindly presented 
by Lord Midleton, and that we apply to the Exchequer Bill Loan Commis- 
sioners for the sum of money necessary for that purpose, over and above any 
balance already in the hands of the Commissioners. That pursuant to the last 
resolution, advertisements be inserted inviting tenders for the wall and approach. 



— No. 15 

(No. 6066 D/42.) 

LETTER from the Poor-law Commissioners to the Guardians, transmitting Appli- 
cation from the Public Works Loan Commissioners for an Instalment due on 
Loan for Workhouse, &c. 

Poor-law Commission Office, Dublin, 
Sir, . . 20 May 1842. 

The Poor-law^ Commissioners transmit herewith to the Board of Guardians 
of the Midleton Union a letter from the Secretary of the Public Works Loan 
Commissioners, requiring payment of the first instalment, amounting to 410/., 
on the loan of 8,200 /. for providing the union workhouse, &c. 
s fcThe instalment will be due on the 15th of next month, in pursuance of the 
provisions of the Poor Reliet Act, (section 90,) and should be paid on or before 

that 
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that day into the Bank of Ireland, to the credit of the Bank of England, for 
account of the “ Commissioners for the Issue of Loans for Public Works and 
Fisheries, &c., under the Act 5 Viet., cap. 9.” 

When the payment shall have been made, you are requested to forward a 
communication to that effect to this office. 

By order of the Board, 

(signed) Arthur Moore, 

To the Clerk of the Guardians, Chief Clerk. 

Midleton Union. 



Enclosure in foregoing Letter. 
(No. 6066 D/42, Enc.) 

(Midleton Union.) 



Instalment due on Loan for Workhouse, &c. 



Public Works Loan Office, South Sea House, 
Gentlemen, London, 16 May 1842. 

I am directed to inform you that the first instalment, amounting to 410 in repayment 
of the loan of 8,200 advanced to the above union, for providing a workhouse, &c., will be 
due on the 15th of next month, and to request that the amount of the said instalment be paid 
on or before that day into the Bank of Ireland, to the credit of the Bank of England, for 
account of the “Commissioners for the Issue of Loans for Public Works and Fisheries 
&c., under the Act 5 Viet. cap. 9.” 



To the Guardians of the Midleton Union. 



I am, See. 

(signed) J. Strettell Brickwood, 

Secretary. 



-^-No. 16. — 

(No. 6636 D/42.) 

EXTRACT from Minutes of Board of Guardians, 24 May 1842. 

Resolved, That in reply to the Commissioners’ letter of the 20th instant, 
relative to the payment of the first instalment to the Loan Commissioners, that 
the subject will be discussed by the Board of Guardians on Tuesday the 7th of 
June next, when Mr. Assistant Commissioner Voules is requested to attend 
and the Commissioners are requested to favour the Board, previous to that dav 
with an abstract of the disbursements of the sums borrowed for the erection of 
the workhouse. 



— No. 17. — 

(No. 6636 D.-42.) 

EXTRACT from Communication from the Poor-law Commissioners to the 
Board of Guardians, 3 June 1842. 

In compliance with the request of the guardians, the Commissioners transmit 
herewith a statement of the loan for the workhouse, and expenditure out of it to 
the present time. 



Enclosure in foregoing Letter to Guardians. 



(No. 1.) 



Estim ate upon which the Order to borrow 8,200 l. was grounded, for Loan of which 
Application was made by the Guardians 28 October 1839. 



Amount of contract for building the workhouse - 
Estimated cost of fittings and other works not provided for by the Con- 
tract ------------ 

Contingencies to be provided for, as salary of clerk of works, law ex- 
penses, &c. - -- -- -- -- -- 



£. s. d. 
6,853 - - 

800 - - 

647 - - 



Amount of Loan 



- £. 8,200 - - 



706. 



Of 
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Of which the first advance was made by the Exchequer Bill 
Loan Commissioners on 5th December 1839 - _ - 

Of vvhich the second advance was made by the Exchequer 
Bill Loan Commissioners on 27th August 1840 - 
Of which the third advance was made by the Exchequer 
Bill Loan Commissioners on 25th February 1841 

Interest which has accrued on the Exchequer Bills 

Total Amount realized under the Loan 



£. s. d. 


£. 


s. d. 


3,000 - - 






4,000 - - 






1,200 - - 


8,200 

50 




' - - 


- 3 


- - - £. 


8,250 


- 3 



(No. 2.) 

Particulars of the Expenditure out of the foregoing Loan. 





By Amounts Paid : 


£. s. 


13 Dec. 1839 


Mr. Hill, contractor for building the workhouse, 1st in- 
stalment, certified to be due under his contract - 




10 Mar. 1840 


Mr. Hill, 2d instalment under his contract - 


900 - 


11 June — 


Ditto - 3d - - - ditto - 


1,000 - 


22 Aug. — 
22 Aug. — 


The treasurers of union, reimbursement of following sums 
advanced by them : 

Mr. Corker, clerk of works, salary and con- £. s. d. 
tingent expenses from 7th August 1839, the 
date of his appointment, to 22 April 1840 - 79 4 - 

Mr. Anderson, architect, for survey and map 
of site of workhouse - - - -33-; 

The clerk of union, reimbursement' of money advanced ! 
for county cess on site of workhouse - 


82 7 


3 Sept. — 
3 Sept. — 
18 Sept. — 


Mr. Hill, 4th instalment under his contract £. 1,000 - — 
Ditto - 5th - - - ditto - - 1,000 - - 

The publishers of the “ General Advertiser ” newspaper, 
for advertising notice to builders, inviting tenders to 
erect the workhouse ------ 


2,000 - 


5 Oct. — 


Mr. Corker’s salary and contingent expenses, from 23d 
April to 22 d July - 


27 6 


26 Oct. — 


Mr. Hill, 6th instalment under his contract - 


900 - 



d. 



29 Oct. — 

21 Nov. — 

22 Dec. — 
20 Jan. 1841 

2 Mar. — 

12 Mar. — 
27 May — 
14 June — 

23 June — 

24 June — 
2 Sept. — 
2 Sept. — 
4 Oct. — 

13 Nov. — 
17 Dec. — 



Mr. Corker’s salary and contingent expenses, from 23d 
July to 30th September ------ 

Ditto - - ditto - - from 1 st to 31st October - 

Ditto - - ditto - - from 1 st to 30th November 

Mr. Hill, 7th instalment under his contract - - - 

Mr. Corker, salary and contingent expenses, from 1st 
December to 3 1 st January - 
Ditto - - ditto - - - from 1st to 28th February 

Ditto - - ditto - - from 1 st March to 30th April 

Mr. Bryan, contractor for ironmongery for the workhouse, 
as per architect’s certificate - 
Mr. Corker’s salary and contingent expenses, from 1 st to 
31st May - 

Mr. Hill, 8th instalment under his contract, and on ac- 
count of additional works not included therein - 
Mr. Corker’s salary and contingent expenses, from 1 st to 
30th J une, the close of his engagement - 
Mr. Corker, county cess on site of workhouse 

Mr. Hill, 9th instalment under his contract, and on ac- 
count of additional works not included therein - 
Mr. Stuart, for services at the workhouse as clerk of 
works, from 12th August to 28th September 
Mr. Hill, 10 th instalment under his contract, and on ac- 
count of additional works not included therein - 



9 6- 
8 15 - 



700 - - 




90 7 11 
9 0- 



9 



0 5 
19 4 



500 - - 

11 5 6 



300 - - 
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e Feb. 1842 


The publishers of the “ Cork Southern Reporter” news- 
paper, for advertising notice to builders, inviting ten- 
ders to erect the workhouse - 
Messrs. Barnes & Winter, solicitors to Exchequer Bill 
Loan Commissioners, fees for preparing the three deeds 


£. s. d. 
1 3 10 




of charge - -- -- -- - 


28 17 6 




Total Expenditure up to 3d June 1842 
Balance in hand applicable to the payment of the ba- 


8,147 17 9 




lance due to the contractor, solicitors’ costs in respect 


102 2 « 




Total Amount realized under the Loan - - - £. 


8,250 - 3 



Summary of Expenditure as per foregoing Accounts. 



Building : 

Amount of instalments paid to contractor _ 
Ironmongery - - - - - _ 

Contingencies : 

Clerk of works -------- 

Law costs. Exchequer Bill Loan Commissioners’ solicitors 

Advertising : f . s. d. 

General Advertiser newspaper - - - l - - 

Cork Southern Reporter - - - -1310 



Survey, &c. of site of workhouse - 
County cess on ditto - - - 



£. 


s. 


d . ! 


£. 


S. 


d. 


7,800 


- 


- 








90 


7 


11 I 








220 


15 


10 








28 


17 


6 








2 


3 


10 








3 


3 


— 








2 


9 


8 






10 








2o/ 


J 






£. 


8,147 


17 


9 



By order of the Board, 

(signed) Arthur Moore, 

Poor-law Commission Office, Dublin, Chief Clerk. 

3d June 1842. 



— No. 18. — 

(No. 9077 D/42.) 

EXTRACT from Minutes of Board of Guardians, 19 July 1842. 

Resolved, that we hereby apply to the Poor-law Commissioners for a loan 
not exceeding 400 /., to defray the expense of erecting the wall and gateway to 
surround the workhouse, and that the Commissioners be requested to favour 
them with an answer with as little delay as possible, with a view to give speedy 
employment to tradesmen and others, who are at present greatly in want 
thereof. 



— No. 19. — 

(No. 7920 D/43.) 

EXTRACT from Minutes of Guardians, 18 April 1843. 

Read Mr. Assistant Commissioner Youles’s letter of the 15th instant, with 
communications relative to the completion of the workhouse, the architect’s 
accounts, and recommending the building of the boundary wall.* 

Resolved, that we apply to the Poor-law Commissioners for their interference 
with the Loan Commissioners for an advance of 890/. Os. lid., for the purpose 
of paying the building contractor the balance due to him for erecting the work- 
house and for additional works, and also for a further loan of 200/. to assist in 
building a boundary wall, to enable us to get a lease of the workhouse ground 

perfected 

* See Papers, ‘post, No, 22 , and Enclosures, 

706. B 3 
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perfected by Lord Midleton, the enclosing of the ground being the only impedi- 
ment thereto. 

Resolved, that we undertake to pay Lord Midleton’s solicitor his costs fox- 
filling the leases of the workhouse ground. 

Resolved, that our clerk is directed to advertise for tendei’s for building the 
workhouse boundary wall. 



— No. 20. — 

(No. 8386 D/43.) 

EXTRACT from Minutes of Guardians, 25 April 1843 . 

Resolved, that our clerk be directed to apply to the Commissioners for a copy 
of the architect’s account for building the workhouse and additional works 
heretofore forwarded to us by Mr. Voules, and since transmitted by our clerk to 
him. 



— No. 21 . — 

(No. 8386 D/43.) 

LETTER from the Commissioners to the Guardians. 

Poor-law Commission Office, Dublin, 
Sir, 6 May 1843. 

Refemiing to the minutes of proceedings of the Board of Guardians of the 
Midleton Union on the 25th ultimo, I am directed by the Poor-law Commis- 
sioners to state, for the information of the guardians, that the accounts of the 
contractor for erecting the workhouse, together with a copy of the architect’s 
report thereon, and a statement of the expenditure of the first loan, will be duly 
forwarded to them, with the order to borrow the additional loan. 

I am, &c. 

(signed) Arthur Moore, 

To the Clerk to the Board of Guardians, Chief Clerk. 

Midleton Union. 



— No. 22. — 

(No. 8981 D/43.) 

COMMUNICATION from the Commissioners to the Board of Guai’dians ; 
(with Five Enclosures.) 

Poor-law Commission Office, Dublin, 
Sir, 13 May 1843. 

With reference to a resolution of the Board of Guardians of the Midleton 
Union, of the 18th ultimo, respecting a further loan for payment of the balance 
due to the building contractor, and for the erection of a boundary wall to the 
site of the workhouse, I am directed by the Poor-law Commissioners to transmit 
to you herewith an order under their hands and seal, authorizing and requiring 
the guardians to borrow the sum of 1,1 50 1 , and charge the same upon the 
future poor-rates of the union, under the provisions of the 1st and 2d Viet 
C. 5 ( 5 . 

A form of application to the Commissioners for the issue of loans for public 
works and fisheries, &c. is also forwarded herewith, which you are requested to 
return, when executed, to the Poor-law Commissioners, who will forward the 
application to the Public Works Loan Board. 

The majority of the guardians present, and voting at any meeting, have the 
power of resolving to make the application for the loan, but any resolution to 
that effect should be entered in the Minute Book, and should be verified by the 
signatures of three guardians present at the meeting, one of them being the 
chairman, whose signature should purport to be affixed on behalf of the majority 
of the guardians present at the meeting. The memorial should then be coun- 
tersigned by yourself, as clerk to the guardians, and by the guardians present. 
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The proper form to observe is the following : 



At a Meeting of the Guardians of the Poor of the Union, held on the 

day of See., it was resolved, &c. 

(signed) A. B., Chairman of the Meeting, 

signing on behalf of the Majority. 

Y. Z., Clerk of the Union. - C. D. T 

£ p j-Guardians present. 



In compliance with the request conveyed by the resolution of the Board of 
Guardians of the 25th ultimo, the account of the building contractor, and a copy 
of the architect’s report thereon, are herewith enclosed, together with a state- 
ment of the loan and expenditure, showing the further amount required, a sum 
of 59/. 19s. id. having been added to the items contained in the guardians’ 
resolution of the 18th ultimo, for the purposes stated thereon. 

The account of the building contractor should be returned to this office when 
disposed of by the guardians. 

I am, &c. 

(signed) Arthur Moore, 

To the Clerk to the Guardians of the Chief Clerk. 

Midleton Union. 



Enclosure 1 , in No. 22 . 

Report from the Architect to the Commissioners. 

(No. 761 D/43.) 

Midleton Union. 

Poor-law Commission, 

Gentlemen, Architect’s Office, 13 January 1843. 

Accompanying is the account of Mr. Hill for the fixtures, fittings, and other works 
performed, in addition to his contract, for the erection of the Midleton workhouse. The 
total amount of account is as follows : — 



Amount of contract ---------- 

Amount of account, as examined, for fixtures, &c. ; consisting of the 
grates, stoves, boilers, cisterns, pumps, pipes, cocks, &c., for supplying 
water to the washing trays, baths, boilers, yards, &c.; large bell-frames, 
fixtures for bedsteads, presses and dresser, shelves, &.c. ; the several 
bedsteads, tables, and forms throughout the several paupers’ wards ; in- 
crease of cost in laying the floors with brick, instead of mortar, in 
accordance with the wish of the Board of Guardians; cementing the 
exposed aspect of building, additional walling, and work in sewers ; 
with other minor items, set forth in detail in the account, amounting to 
the sum of-- - - -- -- -- -- 



Amount paid 
Balance 





| 8,780 4 8 1 


- 


7,800 - - 


£. 


989 4 8| 



The account has been carefully examined and adjusted, in accordance with the provisions 
of the building contract, and 1 have to certify that Mr. Bill is entitled to the amount of the 
account, as set forth, subject to the reduction of 12/. 2s. 2 d. for the clerk of works’ salary, 
which was incurred in superintending some works that ought to have been completed at an 



earlier period. 

To the Poor-law Commissioners. 



I have, &c. 

(signed) Geo. Wilkinson. 



706. 



Enclosure 
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Enclosure 2, in No. 22. 

Contractors’ Account for building the Workhouse. 

The Poor-law Commissioners for Ireland, in account with William Hill for building the M idle ton Union 
Workhouse; viz. 

D>. 



DEDUCTIONS. 



11 6 8 

57 1 4v 
- 13 4 v ' 
3 1 W 



. 18 



3 18 

23 14 - v/ 



3 4 10 
- 12 <>✓ 



249 | 
339s 
40 
40 | 
118 
350 
52 



10 J 



accordance with the plans exhibited at Midleton 
Cube yards excavations, for extra de p t h of founda- 
tions in infirmary, chapel, the wash-house, ; ' 

buildings ------ 



Perches masonry i 



and girls’ yard, external and dwarf walls - 

Perches masonry in foundations of additional \ , 

in boys and girls’ yards, external and dwarf walls 
Perches masonry in nett walls of additional wallin 
in boys and girls’ yards, external and dwarf walls. 
Superficial feet punched stonework, in half-round 
coping on dwarf walls - 
Perches masonry in foundations of insulating walls 
at north-west corner of boys’ yard, caused by a 
deep hollow in that part of field - 
Cube yards filling and running earth into ditto 
Ditto - excavations in master’s rooms and surgery 
for the purpose of laying timber floors - - ° - 

Perches masonry in dwarf walls for support of joist 
in master’s rooms and surgery - 
Perches niasonry taken down in back wall of boys 
and girls’ day-rooms, and rebuilt, forming eight 
ventilation apertures, with brick jambs and arches 
Cut limestone window-sills to ditto - 
Perches masonry taken down in back wall of idiots’ 
cells and rebuilt, forming six small windows, with 
hammered stone jambs and arches - 
Cut limestone window-sills to idiots’ wards 
Perches masonry taken down in back walls of infir- 
mary and idiots’ yards, and rebuilding, forming four 
doorways, with 9-inch brick reveals and 14-inch 
arches - 

Cut limestone sills for extra doors in ditto 
Doorways built in boys and girls’ yards, with cut 
stone reveals and arches 
Cut limestone sills for ditto - 
Taking down three perches masonry, scaling jamb of 
doorway leading from serving-room to kitchen, and 
rebuilding the same; enlarging the opening to 
five feet six inches, with semicircular arch over 
ditto - 

Perches niasonry in walls enclosing mill-house, in 
place of partitions - . 

Perches 9-inch brickwork in wall, dividing serving- 
room from dining-hall - 
14-inch semircular arch turned in ditto, 10 feet di- 
ameter 

Perches 9-inch brick wall taken down, and 24 feet of 
jambs built, in forming large gateway from serving- 
room to dining-hall - - _ . _ 

Perches 9-inch brick wall in building up two door- 
ways from serving-room to dining-hall (mortar 
and labour only) 



s. d. 


£. s. d. 




0,853 - - 


8 


Hr— 6—8 


8—6 7/ 


144 7 10 1 


—8 /4 


16 8 


8-S 7/ 


17 6 4 £ 


9 8/ 


53 2 - 


3 1/4 


35 — — 


8—6 7/ 


22 2 


5 


- 


- 8 


■y l 5 4 


8—6 7/ 


4 9 3 


- 


5 8- 


4 0 


V 1 1(5 - 


_ 


5 10 - 


3 - 


V- 18 - 




15- 


3© - 10/ 


- - - 


30 - 10/ 


5 : : 


- 


V4 - - 


8 -fi- 


11 1 - 


ll - 


19 5 - 


- - - 


1 10 - 


- - - 


✓ 1 10 - 


H- - 4/0 


1 10 3 
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DEDUCTIONS. 



- 10 -v- 

- 5 - v' 

- 18 8 v'j 

2 5 - v- 



3 10 - v- 

3 - - 



- 15 - 

706 . 



Taking down a portion of brick and stud partition in 
stone, and inserting window-frame originally fixed 
in wall between serving-room and dining-hall 
Perches masonry broken through walls on staircase 
of wings, shoaring walls, and building jambs and 
arches of two openings of 4 feet and 2 feet 6 
inches each 

1 $ | Yards River Shannon flagging on ditto - - - 

Apertures cut through brick and stud partition for 
insertion of windows in master’s rooms to lioht 
store, and in infirmary to light passage, and form- 
ing openings, each 4 feet by 2 feet 6 inches - 
Semicircular 9-inch brick arches formed in men and 
women’s privies, 3. 6. diameter, for ventilation 
Yards River Shannon flagging to window backs of 
eight ventilation apertures in boys and girls’ day- 
rooms - - - _ 

Taking up mortar floors at eight doorways, and lay- 
ing 13 yards River Shannon flagging - 
Lineal feet of drain, 2 . 0 . x 1 . 6. clear, with 14 - 
inch stone walling, flagged at top and bottom 
Cube yards excavation in earth for ditto 
Lineal feet of drain, 1 . 6. x 1 . 0 . clear, with 14 -inch 
stone walling, flagged at top and bottom - 
Cube yards excavation in earth for ditto 
Lineal feet of drain, lxl clear, with 14-inch stone 
walling, flagged at top and bottom - 
Cube yards excavation in earth for ditto 
Lineal feet extra of 9-inch square common stone 
drain with mortar walling, as per specification, 
flagged at top and bottom" - 
Lineal feet 9-inch square brick drain, laid and ren- 
dered in Roman cement, and flagged at top and 
bottom -------- 

Lineal feet 9-inch barrel drain, laid and rendered in 
Roman cement ------ 

V entilation apertures formed in walls to receive extra 
number of cast-iron ventilators - - - - 

Perches 9-inch brickwork in building up 18 fire- 
places - - 

Cut limestone blocks under posts of sheds, increased 
size from 8 x 8 to 11 x 11 inches - 
Perches masonry in piers and head of doorways lead- 
ing into boys and girls’ yards, adjoining main 
building, over the height of dwarf walls 
Breaking twenty holes through the foundations of 
walls for drains, and making the same good; 
mason’s time to each, one day; labourers attend- 
ing two days each, with stone and mortar - 
14-inch brick arches built over truss-beams 
Masons breaking holes in walls to take the ends of 
gangway plank, and pinning around ditto - 
Lineal feet rebated and chamfered, 3 x 4 J red 
scantling in door-frames at foot of stairs of proba- 
tionary wards adjoining hall - 
Masons breaking holes in walls for securing frames, 
sinking holes in flags, and pinning around frame; 
labourers attendance, and mortar - 
Taking down two doors from corridor of main build- 
ing, and hanging them to frames at foot of proba- 
tionary ward stairs ; carpenter and labourer, one 
day ------ -- - 

Superficial feet 1-inch rough sheeting over doors 
leading to probationary wards, and whitewashed - 
Lineal feet, 3x2 red scantling to studs of ditto 
Ditto - 5 x 4 - ditto - used in alteration of 

entrance door-frame, caused by instructions from 
the Commissioners’ architect after the door-frame 
had been made in accordance with the original 
drawings -------- 



8 5/ 



-i — 8 1/6 



2/1 



a/ 56 - — 



8 10 
3 
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Ventilators formed in roof of entrance building, pro- 
vided with hinged shutters, and covered on top 
and sides with lead and slate - 
Superficial yards wainscot in four external yard- 
doors, framed 2 { in. thick, and sheeted with 1-inch 
rebated and beded plank, and hung with hook- 
and-eye hinges leaded into stone jambs • 
Carpenter’s time putting on eight bolts, 4s., and four 
locks, 5 s., to the four extra external yard doors - 
Stonecutter’s time punching holes for bolts, and fix- 
ing iron staples for locks into stone jambs, and 
providing lead for ditto - 
Squares joist, bond prates and boarding in master’s 
two rooms ------- 

Lineal feet 7-inch plain bede skirting in master’s 
passage - -- -- -- - 

Superficial feet frames, sashes, and glass in windows 
between master’s rooms and stores - 
Lineal fqet angle bede around window-frames to pro- 
tect plastering ------- 

Yards sash line, and two iron hooks attached to 
ditto - - 

Lineal feet 3 x 4J red scantling, rebated and cham- 
fered in eight ventilation frames, boys and girls’ 
rooms - -- -- -- - 

Superficial feet inch plank in eight shutters, hung 
to frames with 3-inch butt hinges, and provided 
with metal sheaves, hooks, and line for opening - 
Superficial feet 3-inch red plank in lintels to ditto; 

8 cube - -- -- -- - 

Lineal feet 3 x 4S scantling, rebated and chamfered 
in two door-frames at foot of stairs in main build- 
ing - - - - - - - . - . - 

Mason’s time breaking holes in wall for inserting 
frames, pinning around ditto, and sinking bolt- 
holes in flags ; labourer’s attendance, and mortar - 

Superficial feet wrought and framed spar gates 
Carpenter’s time fixing four bolts and two locks on 
ditto - -- -- -- - 

Lineal feet 3 x 4 £ red scantling, rebated and cham- 
fered in two door-frames at foot of stairs in wings 
of main building - - - 

Lineal feet 3 x 4J scantling in semicircular arch 
over flames, chamfered at both sides - - - 

Superficial feet wrought and framed spar gates 
Lineal feet 3 x 1 J wrought spars, nailed to semi- 
circular arch over spar gates - 
Mason’s and stonecutter’s time breaking holes for 
inserting door-frames and arched heads, pinning 
about them, sinking bolt-holes in flags ; labourer’s 
attendance, and mortar - - - - - 

Carpenter’s time fixing four bolts and two locks 
Yards wainscot in 2 store-room and 1 outer doors, 
2 -inch framed, with flush panels at bottom and 
spars at top - - 

Altering door-frame leading from serving-room to 
kitchen, using « £ feet of 3 X 4} scantling 
Yards 1 J-inch rebated and beded ledge doors lead- 
ing from serving-room to kitchen - 
Carpenter’s time fixing two bolts and one lock on 
doors leading from serving-room to kitchen 
Lineal feet 3x45 red scantling in large door-frame 
leading from serving-room to chapel - - - 

Yards 1 J-inch rebated and beded ledge doors to ditto 
Carpenter’s time fixing two bolts and one lock on 
doors leading from serving-room to chapel - 
Pair cut limestone blocks to door-frame - - - 

Superficial feet spar gates leading from kitchen to 
scullery - ■ ■ - - - - 
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DEDUCTIONS. 



25 17 
2 5 



706. 






Pair hook-and-eye hinges for hanging gates, let into 
stone and leaded ; also carpenter’s time fixing two 
bolts and one lock ______ 

Lineal feet 3 x red scantling, rebated and cham- 
fered, in door into mill-house from shed 
Superficial feet l^-inch rebated and beded ledge 
doors, ditto 

Carpenter’s time fixing one bolt on mill-house door - 
Cube feet red timber extra scantling in four posts of 
shed behind kitchen, increased from 6 x 6 .to 
9x9 inches 

Cube feet red timber in brestsummer over posts, in- 
creased from 0 x 0 to 9 x 9 inches - 
Weather boards to eight external doors 4 J wide 
Squares joist bond-plates and boarding in surgery - 
Superficial feet frames, sashes, and glass in two win- 
dows fixed in partition in infirmary to light pas- 
sage - - - - - _ _._ 

Lineal feet 4-inch beded casings around frames to 
take plastering 

Yards sash-line, and two hooks for opening sashes - 
Lineal feet 3 x 4 1 rebated and chamfered scantling 
in six small frames in idiot cells - 
Superficial feet metal sash, and glass in ditto, hunf 
on pivots - - - - - _ _ 

Cube feet red timber extra in eight posts of sheds 
in men and women’s yards, increased from 0 x 6 
to 9 x 9 inches ______ 

Lineal feet of 3 x 4 £ rough scantling, in studs of 
coalshed in men’s yard - 

Superficial feet l|-inch sheeting across studs, 
wrought at one side, ploughed and tongued with 
hoop iron ------- 

Extra labour in forming folding-doors in partition, 
and providing and fixing a padlock ; one large 
drawback bolt (size 2 feet), and two pair large 
Lancashire T hinges - - - 

Pair cut stone blocks for door-frame - 
Lineal feet 3 x 4 J rough scantling in studs of straw- 
shed in women’s yard - - - - - 

Superficial feet 1 -inch sheeting across studs, 
wrought at one side, ploughed and tongued with 
hoop iron _______ 

Extra labour in forming folding-doors in partition, 
and providing and fixing 1 padlock, l 2-feet draw- 
back bolt, and 2 pair Lancashire T hinges - 
Pair cut stone blocks for frame - 
Superficial feet frames, sashes and glass, in windows 
fixed in staircase wall, main building wings 
Lineal feet 4-inch beded casing around frames 
Yards sash-line for ditto, and 2 hooks for opening - 
Yards wainscot in two doors at head of stairs in 
wings of main building, 2-inch framed, with flush 
panels and spars at top - - - - - 

Carpenter’s time putting two locks on ditto - 
Squares extra labour in flooring those portions of 
rooms in main building where platforms were con- 
structed, fixing noseings to end of plank, and 
planing and tongueing external joist - - - 

Superficial feet 1-incli plank, placed under joist on 
beams for platforms - - - - 

Cube feet extra in external joist forming riser to 
platform, increased scantling from .6x2 to 7x2 
inches - -- -- -- - 

Superficial feet 3-inch plank in trimming beams for 
gangways ------- 



8© 70/ ( 

2 9 
- 4 



C 2 



£. s. d. 

VI - - 
✓ -9 4 




✓ 3 - - 

✓ 1 - - 

✓ — 16 - 

✓ 3 12 - 

✓ 1 18 6 

✓ - 14 8 

✓ - 1 8 

✓ 1 8 - 

✓ -7 6 

✓ 3 8\ — 

3 13 9 

✓ 15 16' 8 

1 15 - 

✓ - 5 r- 
3 2 6 

10. 18 9 

1 15 - 

✓ - 5 - 

✓ 2 9 6 
- 8 8 

✓ - 1 8 

✓ 2 2 2 
✓ - ,4 - 



6 19 - 

✓ 4 12 - 

12 - - 

( continued ) 
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9 6 8 ✓ 
3 4 



- 15 - v- 

- 13 4 s/ 

- 4 -</ 

1 - -V 



38 l 



Superficial feet 3-inch planking on gangways, 
ploughed and tongued with hoop iron, put to- 
gether with white lead, and spiked with 6-inch 
spikes to beams and risers - 
Opes cut in partition in main building, to light 
and ventilate corridor between dormitories, and 
fixing spars to ditto, using 40 feet superficial of 
1 -inch plank, nails, 8tc. - 

Lineal feet l J ovolo moulding, around three doors in 
master’s apartment and clothes store 
Lineal feel of 3x4 J red scantling, framed, rebated, 
and chamfered in stiles and head of 14 dormer 
frames, extra in consequence of alterations from 
the original intentions - 

Lineal feet of 5x4 J red scantling in sills of 14 
dormer frames ------ 

Superficial feet sash, and glass in skylight over 
clothes-store, main building, and in two skylights 
in roof over serving-room - 
Stripping roof of wash-house and kitchen, cutting 
rafters, and forming two louvered ventilators of 
8 feet by 2 feet each, rising 30 feet, 1-inch plank 
in sheeting the sides - 

Slating top and sides of ditto, finding slates, l cwt. 

3 qrs. 20 lbs. lead in flashings - 
Labour and waste in making and mounting to small 
ventilators over stairs of main building wings, and 
taking down ------- 

Cube feet red timber in increased scantling of pur- 
lines of main building from 6 x 4 to 8 X 5 inches - 
Cube feet red timber in increased scantling of pur- 
lines of kitchen and wash-house buildings, from 
6 x 4 to 7 x 5 inches - - - - - 

Cube feet red timber, in increased scantling of pur- 
lines of chapel roof, from 7x4 to 8x5 
Lineal feet 3 x 4 £ red scantling, rebated and cham- 
fered, in-door-frames leading in boys and girls’ 
yards, fixed in dwarf walls - - - - 

Yards 1 £-inch wainscot in doors, above the height 
of dwarf walls ------- 

Yards wall plastering on walls of staircase leading to 
board-room ------ 

Yards lath and plastering on ceiling of stairs leading 
to board-room ------- 

Yards of wall plastering Where fire-places were built 
up in infirmary ------ 

Pounds iron in newel and half-round handrail to 
doorways leading to infirmary - 
Lineal feet extra of eave-gutter to entrance and 
wings of main building - 
Lineal feet rain pipe ------ 

Trunk heads ------- 

Shoes ------- -- 



-8 1/4 



3 2/3 



Cast-iron veutilators, size 9X4 
Painting 6 sashes and frames in partition between 
master’s rooms and stores, also between infirmary 
wards and passage, and in walls on stairs of wings 
of main building ------ 

Painting 4 rail-gates and frames at foot of stairs in 
main building ------- 

Painting 8 frames and shutters in boys and girls’ 
day-rooms ------- 

Painting 3 skylights over clothes-store and in chapel 
roof - -- -- -- - 

Painting one rail-gate between kitchen and scullery 
Painting 6 small frames and sashes in idiot cells 
Yards painting, two coats, brown colour, on partitions 
enclosing straw and coal-sheds - 



4 - — /8 

5 I s h\ 



3-6 1/3 



-4 

« - 



V6 
✓ 8 



2 6 
4 6 



</ 8 
*/ 22 
✓ 3 



G 8 
13 - 



■ 6 - 
■ 11 4 
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94 Bedsteads in main building and infirmary, with iron 
legs, 70 on mortar floors at 20 s., 24 on boarded 

4 16 - */ floors at 16 *. - 

185 Superficial feet 1 -inch boarding under ditto, on 
ground floors, secured to stone blocks with nuts 

9 5 - v' and bolts ------- 

0 Bedsteads in idiots’ wards - 

2 Plain Portland chimney-pieces in master’s upper 

1 — — v rooms - -- -- -- - 

7 Best black front cast metal grates in board-room, 
clerk’s office, and master’s and matron’s rooms, 

2 9 - v- 3 feet wide ------- 

6 Ditto, plain, with hobs, for surgery and nurse-tender’s 

1 10 - y- room, &c., 2 feet 6 inches wide - 

— 17 6 ✓ 5 Ditto in idiots’ wards and inspectors’ rooms, 2 feet - 

Setting 18 grates with fire-bricks, &e. - - - 

4 Large cast metal stoves in children’s day-rooms and 
ground floor dormitories, with protecting plates 
and ash-pans, including fixing - 
16 Small cast metal stoves to smaller rooms, including 
fixing, &c. ------- 

2 Cast metal boilers of 300 gallons each, with top, in- 
cluding iron gratings,. &c., erected in wash-house, 
with fire-brick jambs, and brick and deal curbs, 
with lifting covers, lines and sheaves complete 
2 Cast metal boilers of 400 gallons each, with top, 
including iron gratings, &c., with fire-brick jambs, 
and brick and deal curbs, with lifting covers, lines 
and sheaves complete - v - 

1 Cast metal boiler of 150 gallons, with top, including 

iron gratings, &c., with fire-brick jambs, and bricic 
and deal curbs, with lifting covers, lines and sheaves 
complete -------- 

1 Cast metal boiler of 15 gallons, including iron 

— 15 5 s/ gratings, &c., fire-bricks, jambs, and cover - 

1 Cast metal boiler of 40 gallons, in probationary 
ward, including iron gratings, &c., complete 

2 10 - s/ Sinking a well in probationary yard - - 

Force-pump and supply pipes for probationary baths 

8 - - ■/ and boiler -------. 

24 11-feet tables for dining-hall, made of the best 
Memel plank ------- 

48 1 1-feet forms for ditto ------ 

20 8-feet - ditto - ditto ------ 

20 10 -feet - ditto - ditto ------ 

5 Tables, size of 5 feet by 2 feet 6 inches - 
7 Superficial yards l|-inch best red timber in shelves 

— 3 6 */ in serving-room ------- 

4 § Yards framed trussels under shelves - 

— 1 10 ✓ 3 1 Ditto lj-inch plank in No. 1 store-room shelves 

-31-/ 7 1 Ditto 1 -inch plank - - ditto - - ditto 

37 £ Lineal feet of uprights, framed brackets and trussels 

- 1 7 s for ditto -------- 

- 1 10 ^ 3 l Yards 1 J-inch plank in No. 2 store-room shelves - 

37 i Lineal feet of uprights, framed brackets and trussels 

- i 7 v/ for ditto - -- -- -- - 

— 13 7 ■/ 163 Lineal feet 9-inch shelves against kitchen wall 

Labour in taking down dresser from kitchen and 
erecting it in laundry ------ 

10 l Yards lg-inch plank in shelves, lined with f-inch 

casing in front - - - - - - - 

7 Trussels under ditto ------ 

Erecting a metal force-pump in wall, worked at each 
side of partition across yard, w'ith 35 feet 2-inch, 
supply pipe to cistern - - - - - - 

Erecting a large cistern made of best Memel plank 
in scullery, lined with 6 lb. and 7 lb. lead, with 
133 feet lj-inch lead pipe to convey water to the 

5 5 4jv/ boilers, and 5 brass cocks to ditto - - - 

l 3 -v' Forming a sink under ditto - - - - - 
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DEDUCTIONS. 




Excavating ground in small yard behind main build- ! 


s. d. 


£. s. d. 


£. s. d. 




ing, and making a tank, as per specification 
Providing and fixing a lifting pump with long handle, 
in wash-house, with pipe from tank - 
Making and fixing two baths in probationary wards, 
with overflow and supply pipes, and valves to 


- - - 


y 27 10 - 
V 7 18 - 


7 7 ljv 


923 


drains, &c. ------- 

Letters and numbers painted on the several rooms, 
wards, and yard doors, &c. - 


3 4 


24 7 9 

v- 2 17 7 


-21 


n 

363 

446 

92 


Yards lj-inch plank in clothes store shelves - 
, Lineal feet 2 x 1 J wrought spars in shelves 
Lineal feet 2x1 - ditto - ditto - 

Lineal feet bracketting 20 and 21 inches wide 
To erecting a framed partition across dining-hall, 
secured to span beam, and sparring the remaining 
space to point of gable - - - - - 

Stripping slating over serving-room, and erecting a 


6 -6- 
; - 2* 

- U i 

- 4 


17 5 

✓ 38- 

✓ 2 15 9 
< 1 10 8 

V 28 15 - 


3 5 ~y 




bell, as per specification - 
Making and fixing in surgery a deal press, with 
drawers and shelves ------ 

Small cistern for wash-house, with pipes for supply of 


- . . 


16 15 - 
✓ 4 - - 


2 3 9v 




boilers and washing trays - - - - - 

Making and fixing washing tray, as per plan, with 
1-inch bil cocks for hot and cold water to each 




25 - - 


6 - -y 


82 


compartment ------- 

Yards painting on partition in dining-hall 


- 8 


25 - - 
✓ 2 14 8 


- 10 -■J 


2 


Barrels coal for the use of clerk of works 
Insurance on buildings up to 22d August 1841 


5 - 


- *e — 
✓ 15 4 10 


354 5 lly 




Total Amount of Account - 
Less, Amount of Contract - 

Amount carried forward 


- - - £. 


8,877 16 11 
6,853 - - 

2,024 15 11 



O. 



ADDITIONAL 














' 


CREDITS. 


















— 


— 




By works not executed ; viz. 


s. 


d. 


£. 




d. 


£. 


s. 


d. 


47 


Yards brick and stud partition dividing serving-room 












7 


6 


- V 




from dining-hall (6 squares a’ 40/ ) 


■2 


- 


4 


14 


_ 


5 


2 


- ✓ 


53 


Yards ditto, enclosing mill house (5£ squares a’ 40/ ) 


2 


- 


5 


6 


_ 








23 


Yards ditto, enclosing entrance from serving-room to 












3 


18 


- y 




kitchen (3 squares 10 feet a’ 40/) - 


2 


- 


2 


6 


- 










10 


















13 


"Y ards wainscot in 6 doors omitted, and putting on 




















locks and catches, 17/C ; viz. 2 stores, 1 kitchen, 












5 


10 


- y 




2 into dining-hall, and 1 external yard door - 


o 


- 


3 


5 


_ 


2 


9 


4 y 


4 


Door lrames. 












24 


15 


- y 


s©! 


Squares joist and floor omitted for gangways - 


§e 


- 75/ 


91 


10 


- 


2 


10 




100 


Lineal feet 6-inch drain - 




- 1/6 








1 


- 


-y 




Enclosing scullery by door and sashes - 


- 




1 


10 


_ 


2 


10 


- 




2 cwt. of cast iron provided in specification. 








“ 




65 


6 


4 










113 


11 


- 


— 















55 


6 


4 










Total Amount of Credits for Works omitted 


* - 


- £. 


168 


17 


4 





£. s. d. 


Amount of Account brought forward ---- 


2,024 15 11 


Amount of Supplemental Account annexed - - - 


548 5 5 


. 


2,573 1 4 


Amount of deductions 


036 16 7 J 


Balance due to contractor - - - £. 


1,936 4 8 l 
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The Poor-law Commissioners, for the Midleton Union Workhouse, to William Hill, 
(3828 a. D/ 42.) Dr. 



DEDUCTIONS. 



2 -V 
2 ]<V 



12 14 3v/ 
- 15 -V 



1 4 -✓ 
- 12 -✓ 



8 July 1841 
to 21 Aug. 



July and Aug. 
1842. 



August 1842 



To erecting a crane in kitchen, with winch 
wheel and pinion, shafts, handles, blocks, 
and fall and staple, &c. &c. - 

45 1 superficial feet 3-inch inamel plank in 
platform under crane - 

11 lineal feet 5-x 4 J inamel scantling in 
bearers to ditto ' - 

2 large baskets, with iron bindings and chains 

8 lineal feet of rung ladder - 
6 1 ditto - step ditto - 

4 days carpenter’s time, fixing bearers across 
privies ------- 

72 lineal feet oak scantling used for ditto 
14 § ditto - 5x6 timber shoot, attached to 
kitchen boi lei's - 

1,034 \ superficial yards brick flooring, the 
brick laid on flat, as per agreement with the 
Board of Guardians - 
83 superficial yards brick flooring, the brick 
laid on edge, as per the orders of Mr. 
Stewart, the clerk of the works, extra 
charge ------- 

1,034 J superficial yards grouting between 
joints, with Roman cement, per the orders 
of Mr. Stewart - 

1,017 superficial yards Roman cement plas- 
tering on exterior walls of main building, 
infirmary and idiot wards, &c. - - - 

30 superficial yards Roman cement plastering 
on reveals of windows and doors 
1,047 superficial yards colouring on Roman 
cement ------- 

6 days slater’s time repairing damages done 
to roofs by the storm of 29th January last 

12 days labourer’s time attending 
Half ton Welsh queen slate - 
20 lineal feet stone ridge - 

Half thousand tenpenny slaters’ nails - 
6 days slater’s time fixing lead on angles 
and sills of lanterns over stairs in main 
building ------ 

6 days labourer’s time attending - - - 

6 cwt. 0 qr. 21 lbs. sheet lead for ditto 
6 J thd. tenpenny slate nails used for lanterns 

9 lbs. painters’ putty for ditto - 
2 lbs. white lead and oil 

Painting two lanterns one coat - - - 

8 days plasterer’s time pointing with Roman 
cement around window frames- 
14 days plasterer’s time pointing walls with 
Roman cement - - - - - 

12 days labourer’s time attending 
4 casks Roman cement for ditto - - - 

252 lineal feet main sewer taken up, the 
ground excavated 12 inches, and sewer 
rebuilt - - - - - - 

24 cut stone door-sills chiselled down with 
half-inch cheek and fall - - - 

24 new weather boards fixed to doors - 
2 laundry stoves fixed, with wrought iron 
fenders, pipes, valves, &c. complete - 
2 timber panels cut out of door 
office and glazed - 



1 clerk’s 



*— 3 

s 1/6 



3-9 3/6 

4 3 la 



*— 6 
4 



3 — 2 / 



| ("Deductions on this Account. 
i.113 14 2-/ | g e£ Q enera i Account, p. 22 . 

706 . 



Amount of Account 



✓ 12 18 7 

2 16 10J 

8 3 

7 10 - 

- 10 - 
- 11 6 



8—1-3 — 3 
- - m 5— 3 



©— 

S-te 



✓ 21 - 
- 11 
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Enclosure 3, in No. 22. 

Statements of Loan Accounts. 

(No. 1.) 

ESTIMATE upon which the Order to borrow £. 8,200 was grounded, for Loan of which 
Sum Application was made by the Guardians on the 25th October 1839 : 

Amount of contract for building the workhouse - - - - - 

Estimated cost of fittings and other works not provided for by the 
contract ________ 

Contingencies to be provided for, such as salary of the clerk of the works, 
law costs, &c. - 



Of which the first advance was obtained on the 5th December 1839 
„ second „ 27th August 1840 

„ third „ 25th February 1841 

Interest which accrued on the Exchequer Bills 

Total Amount realized under the Loan - - - £. 



6,853 

800 

547 



8,200 



3.000 

4.000 

1,200 



8,200 - - 



(No. 2.) 



Particulars of Expenditure, out of the Loan. 



13 Dec. 1839 

10 Mar. 1840 

11 June — 
22 Aug. — 



Paid — 

Mr. Hill, contractor, for building workhouse, first instal- 
ment, certified to be due under his contract 
Ditto, second instalment ------ 

Ditto, third instalment ------ 

The treasurers of the union reimbursement of the following 
sums advanced to — 

Mr. Corker, clerk of works, salary £. s. d. 
aud contingent expenses from 
7th August 1839, the date of his 
appointment, to 22d April 1840 79 4 - | 

Mr. Anderson, for survey and map of 
workhouse site - - - _ 3 3- 



£. s. d. 

1,000 - - 
900 - - 
1,000 - - 



3 Sept. — 



5 Oct. — 
2(5 Oct. — 
29 Oct. — 

21 Nov. — 

22 Dec. — 

20 Jan. 1841 

2 Mar. — 
12 Mar. — 
27 May — 
14 June — 

23 June — 

24 June — 
2 Sept. — 



4 Oct. — 



The clerk of the union reimbursement of amount paid 
for county cess on workhouse site - - - . 

Mr. Hill, fourth instalment - - 

Ditto, fifth instalment - - - - - 

The “ General Advertiser ” newspaper, for advertisement 
inviting tenders to erect the workhouse - 
Mr. Corker, salary, &c., from 23d April to 22d July 
Mr. Hill, sixth instalment ------ 

Mr. Corker, salary, &c. from 23d July to 20th September 
Ditto - ditto - 1 st to 31st October - 

Ditto - ditto - 1 st to 30th November 

Mr. Hill, seventh instalment 

Mr. Corker, salary, &c., from 1st Dec. to 3lst Jan. 1841 
Ditto - ditto - 1st to 281 h February 
Ditto - ditto - 1 st March to 30th April - 
Mr. Bryan, for ironmongery supplied for the workhouse 
Mr. Corker, salary, Stc. from 1st to 31st May 
Mr. Hill, eighth instalment- - 
Mr. Corker, salary, &c. from 1st to 30th June, the close 
of his engagement 

Mr. Corker, for payment of county cess on the workhouse 
site - -- -- -- -- 

Mr. Hill, ninth instalment - - - _ 



82 7 - 

1 10 4 
1,000 - - 
1,000 - - 



27 6 - 
900 - - 
21 - - 
9 6- 

8 la - 
700 - - 

18 11 - 
8 8 - 
18 8 - 
90 7 11 

9 6- 

500 - - 

9 6 5- 

- 19 4 
500 - - 
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£. s. d. 

6 6 2 
300 - - 

1 3 10 

7 11 - 
- 7 - 

28 17 6 
8,150 16 6 
90 3 0 
8,250 - 8 



13 Nov. 1841 

17 Dec. — 
8 Feb. 1842 

30 June — 

15 Feb. 1843 



Mr : Smart, for services a« clerk of works, from 12tls 
August to 28th September - 
Mr. Hill, tenth instalment - 

Th e Cork Southern R eporter,” newspaper, for ad vertise- 
,, inviting tenders to erect the workhouse 
Mr. Stuart, for services as clerk of works, from 12th April 
to 31st May - - _ _ _ _ _ r _ 

For drawing plan of site on deeds of conveyance - I 
Messrs. Barnes & Winter, solicitors to Exchequer Bill 
Loan Commissioners, fees for preparing deeds of charge, 
b eing on the usual scale chargeable to unions - 

Total Expenditure - - - £. 

Balance in hand --- 
Total Amount realized under the Loan - - - 



Summary of Expenditure as per the foregoing Account. 



Paid — 

To building contractor 
For ironmongery - 
Clerk of the works - 

Co ktingencies : 

Law costs - 

Survey and plans of site - 

County cess on workhouse site - 
Advertisements - 



£.28 17 6 
3 10 - 
2 9 8 



Total Expenditure - - - £. 
Balance in hand - 

Total Amount realized under the Loan - - - £. 



90 7 11 
223 7 7 



8,150 16 6 
99 3 9 



(No. 3.) 



Statement showing the further Amount required. 



Builder’s Account : 

Amount of contract - - - - - - £. 6,853 - - 

Account for works not included therein - - 1,936 4 8 



Amount of instalments paid as per foregoing account - 

Balance certified to be due, subject to deduction of 12/. 2s. 2d., as per 
architect’s report - 

Balance in hand applicable to the payment of this amount - 

Further amount required for payment of the contractor £. 

For building a boundary wall to the workhouse site - 

Contingencies ; including Crown solicitor’s costs in respect to the work- 
house site, and to make even sum, Exchequer bills, not being negotiated 
of less value than 50/. - - - - - ' - 



Further Amount required - - - £. 



£. 


s. 


d. 


8,789 


4 


8 


7,800 


- 


- 


989 


4 


8 


99 


3 


9 


890 


_ 


11 


200 


~ 




59 


19 


1 


1,150 


- 


- 



By order of the Board, 

. (signed) Arthur Moore, 

Poor-law Commission Office, Dublin, Chief Clerk 

15 May 1843. 



706. 



D 
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Enclosure 4, in No. 22. 

Order to Borrow Additional Money. 

To the Guardians of the Poor of the Midleton Union, and to all Others whom it may 
concern. 

W hereas it appeared expedient to the Poor Law Commissioners, for the due execution 
of the provisions of an Act passed in the Session of Parliament held in the first and second 
years of the reign of Her present Majesty Queen Victoria, intituled, “ An Act for the more 
effectual Belief of the Destitute Poor in Ireland,” that a workhouse should be built within 
the Union of Midleton, for the reception, employment, classification, and relief of destitute 
poor persons therein : 

And whereas the said Commissioners did determine to build such workhouse, and in the 
execution of the said determination, did testify their approval of certain plans of a work- 
house, by affixing their seal thereto, such workhouse being designed for the reception and 
proper accommodation of 1,100 destitute poor persons, men, women, and children, properly 
classified : 

And whereas it appeared to the said Commissioners expedient that such part only of 
the said plans should, in the first instance, be executed, as might be requisite for the recep- 
tion and classification of 800 destitute poor ; and that the completion of the said workhouse 
should be deferred, until it should appear to them necessary to complete the same : 

And whereas it was estimated that the cost of erecting, according to the plans aforesaid, 
such portion of the said workhouse as the said Commissioners did determine, in the first 
instance, to complete, would amount to the sum of 8 , 200 /. sterling, or thereabouts : 

And whereas, by an order bearing date the 7th day of October 1839, the said Commis- 
sioners did, in execution of the powers given to them by the said Act, order and direct the 
guardians of the said union to assess, raise, and levy the sum of 8 , 200 /. sterling, as a poor- 
rate on the rateable hereditaments in or arising within the said union, or to borrow the said 
sum according to the provisions of the said Act, and to charge the same, together with all 
interest that might accrue thereon, on the future poor-rate of the said union ; and did thereby 
authorize the said guardians to borrow the said sum, and charge the said rate accordingly : 

And whereas, by an order bearing date the 2 d day of June 1841, the said Poor-law 
Commissioners did state that the workhouse had been completed, and was then in a state 
to be used for the reception of paupers, and did thereupon declare, in pursuance of the 
provisions of the said Act, the said workhouse to be, from and after the 15th day of June 
1841, fit for the reception of destitute poor, and did order and direct the guardians to take 
order for relieving and setting to work in the said workhouse, according to the provisions of 
the said recited Act, destitute poor persons : 

And whereas the said sum of 8,200/. has been so borrowed, in pursuance of the said 
recited order of the 7th day of October 1839, but we have since ascertained that the said 
sum is insufficient to defray the expenses incurred before the said 2d day of June 1841, in 
the erection of the said workhouse, and a further sum of 950/. is required to defray the 
expenses so incurred : 

And whereas it is necessary to incur the expense of a further sum of 200/. in or about 
the said workhouse ; 

Now w'e, the Poor-law Commissioners, in consideration of the powers given to us by the 
said Act, and for the purpose of enabling us to defray the said expenses, do hereby order 
and direct the guardians of the said union to borrow the further sum of 1,150/. sterling, 
according to the provisions of the said Act, and to charge the same, together with all inte- 
rest that may accrue thereon, on the future poor-rate of the said union. 

Given under the hands and seal of us, the Poor-law Commissioners, this 8th day 
of May, in the year of our Lord 1843. 

(signed) Geo. Nicholls. 

G. C. Lewis. 

Edmund W. Head. 



Enclosure 5, in No. 22 . 

Form of Application for Additional Loan. 

(Ireland.) 

To the Commissioners for the Issue of Loans for Public Works and Fisheries, &c., under 
the Act of 5 Viet., Sess. 2 , Cap. 9. 

My Lords and Gentlemen, 

W e, the guardians of a certain union in Ireland, constituted under an order of the Poor- 
law Commissioners, in pursuance of the provisions of the 1 & 2 Viet. c. 50, bearing date 
the 16 th day of February 1839, and commonly called the “ Midleton Union,” have the 

honour 
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sail! Commissioners, bearing d ate the^th dav 0 / '''.l' 1 ,''.'' 1 '! 0 ' 1 7 s h ” e r “ ei ™l from the- 

have authorized and directed aa^toborroV^t^e^um^f^I^'tW^sterHnEt 6 ^ 9 0mm * ss ’ 0ne, ® 

declared fit for the reception of destitute poor • and w f^ SB ,™ 8 

it .8 necessary to incur in respect of the said workhouse - the sum of K / ° „ ' Y 

loan under a previous order of the said V ■ , ot , 8 > 20 °/-> obtained as a 

1839, having ^teen L^dtsuffi^ ^ date the <% of October 



Signed this 



day of 



Clerk of the Union. 



“(1 

_ j-Two of the Guardians present. 



Chairman of the Meeting, 
.signing on behalf of the Majority. 



— No. 23. — 

(No. 10126 D/43.) 

EXTRACTS from Minutes of Board of Guardians, 23 May 1843. 



Read letter of the 13th May 1843, transmitting an order for borrowing 
1,150/., for the purposes stated therein, and a form of application to the Loan 
Commissioners. Clerk ordered to call a general meeting for Tuesday next, to 
take the above into consideration. 



Resolved unanimously, that a general meeting of the guardians be called for 
luesday next, to take into consideration the Commissioners’ letter, and instruc- 
tions for an application to the Loan Commissioners for a further advance of 
1,150/., for the purpose of enabling the Commissioners to defray the expenses 
incurred in the erection of the workhouse, and also to meet a further expense of 
200/. to assist in building a boundary wall. 



— No. 24. — 

(No. 9.529 D/43.) 

LETTER from the Poor-law Commissioners, transmitting Application from 
Public Works Loan Commissioners to the Guardians, for Instalments due on 
Loan for Workhouse, &c. 

Poor-law Commission Office, Dublin, 
Sir, 25 May 1843. 

The Poor-law Commissioners transmit herewith to the Board of Guardians of 
the Midleton Union a letter from the Secretary of the Public Works Loan 
Commissioners, requiring payment of the first and second instalments, amount- 
ing to 820 /., on the loan of 8,200/. for providing the union workhouse, &c. 

The instalments will be due on the 15th proximo, in pursuance of the provi- 
sions of the Poor Relief Act (section 90), and should be paid on or before that 
day into the Bank of Ireland, to the credit of the Bank of England, for account 
of the “ Commissioners for the Issue of Loans for Public Works and Fisheries, 
&.c., under the Act 5 Viet. c. 9.” 

When the payment shall have been made, you are requested to forward a 
communication to that effect to this office. 



By order of the 


Board, 


• (signed) 


Arthur Moore , 


To the Clerk of the Guardians, 


Chief Clerk. 


Midleton Union. 




706. D 2 
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Enclosure in foregoing Letter. 



(No. 9529 d/ 43 , Enc.) 



(Midleton Union.) 



Instalments due on Loan for Workhouse, &c. 



Public Works Loan Office, South Sea House, 
Gentlemen, London, 15 May 1843. 

I am directed to inform you that the first and second instalments, amounting to 820 /., in 
repayment of the loan of 8,200/. advanced to the above union, for providing a workhouse, 
&c., will be due on the 15th June; and to request that the amount of the said instalments 
be paid on or before that day into the Bank of Ireland, to the credit of the Bank of Eng- 
land, for account of the “ Commissioners for the Issue of Loans for Public Works and 
Fisheries, &c., under the Act 5 Viet. c. 9.” 

I am, &c. 

(signed) J. S. Brichwood, 

To the Guardians of the Midleton Union, Secretary. 

Cork. 



— No. 25.— 

(No. 10530 D/43.) 

EXTRACTS from Minutes of Proceedings of the Board of Guardians, at a 
Meeting held on Tuesday, the 30th day of May 1843. 

Present ; in the Chair, James Adams, Esq. 



Other Guardians : 



James Cahill. 
Thomas Stack. 
Patrick Hartnet. 
John Simcox. 



John Delany. 
James Kenifeck. 
Jonas Smith. 
James Moore. 



The clerk’s report on the execution of orders previously made by the Board 
•was read, to the following effect : 

That he as directed on last Board-day, forwarded the contractor s accounts 
for building the workhouse (accompanied by Mr. Hill’s letter and explanation 
to the guardians), to the Commissioners. . 

Also that he issued circulars, calling a general meeting of the guardians tor 
Tuesday the 30th instant. 

J * * * * * 

The clerk having read the Poor-law Commissioners’ letter of the 25th instant, 
accompanied by Mr. Brickwood’s application for the payment of the two first 
instalments of the loan, amounting to 820/. ; 

Ordered to be taken into consideration on Tuesday next. 



Special business. 

Proposed by Jonas Smith, seconded by James Adams, and 

Resolved, . . , 

That in consequence of the thin attendance of guardians tins day, that we 
postpone the signing and forwarding to the Commissioners of the memorial for 
the additional loan, as also taking into consideration Mr. Brickwood’s applica- 
tion for payment of the two first instalments of the loan, to Tuesday next. 



— No. 26. — 

(No. 11117 D/43.) 

EXTRACT from Minutes of Guardians, 6 June 1843. 

Resolved, that we defer the signing of the memorial for a further advance 
from the Loan Commissioners, to next Board-day. 
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— No. 27. — 

(No. 11592 D/43.) 

COMMUNICATION from the Guardians to the Poor-law Commissioners. 

Office of Poor-law Guardians, Midleton, 
Sir, 14 June 1843. 

I beg leave to transmit herewith a copy of minutes of the proceedings of the 
Board of Guardians at their meeting of Tuesday, the 13th of June 1843. 

Also the memorial to the Loan Commissioners for a further advance of 
1,150 /. 

I have, &c. 

(signed) James Cotter, 

To the Chief Clerk, Clerk to the Guardians. 

Poor-law Commission Office, Dublin. 



Enclosure in the foregoing Letter. 

(No. 11592 D/43, Enc.) 

Extract from Minutes of Guardians, of 13 th June 1843 . 

Resolved unanimously, that we sign and forward to the Poor-law Commissioners the 
memorial to the Loan Commissioners for an advance of 1 , 150 /. for the purposes of paying 
Mr. Hill for building the workhouse, and for additional works, and also for assisting in 
defraying the expense of building the boundary wall. 



— No. 28.— 

(No. 11592 D/43.) 

LETTER from the Commissioners to the Guardians, in reply to the foregoing. 

Poor-law Commission Office, Dublin, 
gj r 17 June 1843. 

The Poor-law Commissioners have to acknowledge the receipt of your letter 
of the 14th instant, enclosing an application from the guardians of the Midleton 
Union to the Commissioners for the Issue of Loans for Public Works and Fish- 
eries, &c., for an advance of 1,150/. for the purposes therein specified. 

In reply, the Commissioners desire to state that they have forwarded the ap- 
plication to the Public Works Loan Board. 

By order of the Board, 

(signed) Arthur Moore, 

To the Clerk of the Guardians of the Chief Clerk. 

Midleton Union. 



— No. 29. — 

(No. 12500 D/43.) 

COMMUNICATION from the Poor-law Commissioners to the Board of 
Guardians, transmitting Deed of Charge for second Loan. 

Poor-law Commission Office, Dublin, 

Sir 3 Ju] y 1 . 843 ‘ 

In pursuance of the application made by the Board of Guardians of the 
Midleton Union on the 13th ultimo, for a further loan ol 1,150/., I am directed 
bv the Poor-law Commissioners to forward to you the accompanying deed of 
security for the repayment of the loan ; and I am to request that you will lay the 
document before the guardians for execution, at their next meeting, and forward 
it, when executed, to the Public Works Loan Commissioners, notifying the 
same to this office. 

I am, occ. 

(signed) Arthur Moore, 

V s ' Chief Clerk. 



To the Clerk to the Guardians, 
Midleton Union, Midleton. 

706. 
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— No. 30. — 

(No. 13400 D/43.) 



COMMUNICATION from the Board of Guardians in reference to foregoing 
Communication. 



Q . Office of Poor-law Guardians, Midleton, 

fe,r ’ . 11 July 1843. 

u 1 transm * t herewith a copy of minutes of the proceedings of the 

Board of Guardians at their meeting of Tuesday, the 11th of July 1843. 

I also beg leave to inform you that the deed of security for the repayment of 
the loan of 1,150/. was this (Jay duly executed and forwarded, together with the 
certificate and clerk’s affidavit, to Messrs. Barnes, Winter & Bernard. 



To the Chief Clerk, 
Poor-law Commission, Dublin. 



I have, &c. 

(signed) James Cotter, 

Clerk to the Guardians. 



(No. 13400 D/43.) 

Extracts from Minutes of Guardians of 11th July, 1843, enclosed with foregoing Letter. 

Read letter from the Commissioners, dated 3d July 1843 , forwarding a deed of security 
for the repayment o f the loan, to be executed at the next meeting of the guardians, and for- 
warded to the Public Works Loan Commissioners. 

Ordered to have the deed executed and forwarded, as directed by the Poor-law Commis- 
sioners. 



Special Business. 

Proposed by John Delany, seconded by Jonas Smith, and carried unanimously : 
Resolved, that the deed of security for the repayment of the loan of 1,150/., and the 
other accompanying documents, be duly executed and forwarded by our clerk to Messrs 
Barnes, Winter & Bernard. 



— No. 31.— 

(No. 16487 D/43.) 

LETTER from the Board of Guardians to the Poor-law Commissioners. 

% Office of Poor-law Guardians, Midleton, 

S |r > 7 September 1843. 

I beg to state that I am directed by the Board of Guardians to inquire 
whether the Poor-law Commissioners have received from the Loan Commis- 
sioners 1,150/., amount of the loan contracted for, and for the repayment whereof 
a deed, &c. was forwarded from this, on the llth of July last, to Messrs. 
Barnes, Winter & Bernard; 200/. of the amount being for paying the contractor 
for building the rear and side boundary walls of the workhouse site, which are 
now nearly perfected. 

I have, &c. 

(signed) James Cotter, 

To the Chief Clerk, Clerk to the Guardians. 

Poor-law Commission Office, Dublin. 



— No. 32. — 

(No. 16487 D/43.) 

LETTER from the Commissioners to the Guardians, in reply to the foregoing. 

Poor-law Commission Office, Dublin, 

12 September 1843. 

I am directed by the Poor-law Commissioners to acknowledge the receipt of 
your letter of the 7th instant, and to state in reply that the additional loan for 

providing 
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providing the workhouse of the Midleton Union has been duly remitted to the 
Bank of Ireland. 

The Commissioners will remit the amount borrowed for erecting the boundary 
walls, as soon as the architect shall certify that the work has been duly executed ; 
or if the Board of Guardians wish it, the Commissioners will remit the amount 
of instalments which may have been advanced by the Guardians to the con- 
tractor, on the receipts for such payments being forwarded as vouchers for the 
expenditure of the loan. 

I am, &c. 

(signed) Arthur Moore , 

To the Clerk to the Guardians of the Chief Clerk. 

Midleton Union. 



— No. 33. — 

(No. 1103b D/44.) 

LETTER from the Poor-law Commissioners, transmitting an Application from 
the Public Works Loan Commissioners to the Guardians, for Instalments due 
on Loan for Workhouse, &c. 

Poor-law Commission Office, Dublin, 
Sir, _ _ *20 May 1844. 

The Poor-law Commissioners transmit herewith to the Board of Guardians 
of ihe Midleton Union, a letter from the secretary of the Public Works Loan 
Commissioners, requiring payment of the first, second, and third instalments, 
amounting to 1,230?., on the loan of 8,200?. for providing the union work- 
house, &c. 

The instalments will be due on the 15th proximo, in pursuance of the pro- 
visions of the Poor Relief Act (section 90), and should be paid on or before that 
day into the Bank of Ireland, to the credit of the Bank of England, for account 
of the “ Commissioners for the Issue of Loans for Public Works and Fisheries, &c., 
under the Act 5 Viet. c. 9.” 

When the payment shall have been made, you are requested to forward a 
communication to that effect to this office. 

By order of the Board, 

To the Clerk of the Guardians, (signed) Arthur Moore, 

Midleton Union. Chief Clerk. 



Enclosure in foregoing Letter. 

(No. 11036 D/44. Enc.) 

(Midleton Union.) 

Instalments due on Loan for Workhouse, &c. 

(First Loan.) 

Public Works Loan Office, South Sea House, 
Gentlemen, London, 15 May 1844. 

I am directed to inform you that the first, second, and third instalments, amounting to 
1,230?., in repayment of the loan of 8,200?. advanced to the above union, for providing a 
workhouse, &c., will be due on the 15th next month ; and to request that the amount of the 
said instalments be paid on or before that day into the Bank of Ireland, to the credit of the 
Bank of England, for account of the “ Commissioners for the Issue of Loans for Public 
Works and Fisheries, &c., under the Act 5 Viet. c. 9.” 

I am, &c. 

To the Guardians of the (signed) J. S. Brickwood, Secretary. 

Midleton Union. 



— No. 34. — 

(No. 1 1 859 D/44.) 

EXTRACT from Guardians’ Minutes, 27 May 1844. 

Read Poor-law Commissioners’ letter, 20th May, No. 11036 D, transmitting a 
letter from the Secretary of the Public Works Loan Commissioners, requiring 
payment of the first, second, and third instalments, amounting to 1 , 230 ?., on 
the loan of 8,200/. for providing the union workhouse. 

To be considered. 

706. d 4 
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— No. 35. — 

(No. 14046 D/44.) 

LETTER from the Poor-law Commissioners, transmitting an Application from 
the Public Works Loan Commissioners to the Guardians, for an Instalment 
due on Loan for Workhouse, &c. 

Poor-law Commission Office, Dublin, 
Sir, 4 July 1844. 

The Poor-law Commissioners transmit herewith to the Board of Guardians 
of the Midleton Union, a letter from the secretary of the Public Works Loan 
Commissioners, requiring payment of the first instalment, amounting to 57 1. 10 s., 
on the loan of 1,150/. for providing the union workhouse, &c. 

The instalment will be due on the 31st instant, in pursuance of the provisions 
of the Poor Relief Act (section 90), and should be paid on or before that day 
into the Bank of Ireland, to the credit of the Bank of England, for account of 
the “ Commissioners for the Issue of Loans for Public Works and Fisheries, &c., 
under the Act 5 Viet. c. 9.” 

When the payment shall have been made, you are requested to forward a 
communication to that effect to this office. 

By order of the Board, 

To the Clerk of the Guardians, (signed) Arthur Moore , 

Midleton Union. Chief Clerk. 



Enclosure in foregoing Letter. 

(No. 14046 D/44. Enc.) 

(Midleton Union.) 

Instalment due on Loan for Workhouse, &c. 

(Second Loan.) 

Public Works Loan Office, South Sea House, 
Gentlemen, London, 29 June 1844. 

I am directed to inform you that the first instalment, amounting to 57 1. 10 s., in repay- 
ment of the loan of 1,150/. advanced to the above union, for providing a workhouse, &c., 
will be due on the 31st next month ; and to request that the amount of the said instalment 
be paid on or before that day into the Bank of Ireland, to the credit of the Bank of England, 
for account of the “ Commissioners for the Issue of Loans for Public Works and Fisheries, &c., 
under the Act 5 Viet. c. 9.” 

I am, &c. 

To the Guardians of the (signed) J. S. Brickwood, Secretary. 

Midleton Union. 



— No. 36. — 

(No. 14781 D/44.) 

EXTRACT from Minutes of Guardians, 8 July 1844. 

Read Poor-law Commissioners’ letter, 4th July 1844, No. 14046, transmitting 
letter from the secretary of the Public Works Loan Commissioners, requiring 
payment of the first instalment, amounting to 57 Z. 10s., on the loan of 1,150/., 
for providing the union workhouse; the instalment will be due on the 31st 
instant. 

To be considered. 



— No. 37.— 

(No. 9522 D/45.) 

LETTER from the Poor-law Commissioners, transmitting an Application from 
the Public Works Loan Commissioners to the Guardians, for Instalments due 
on Loan for Workhouse, &c. 

Poor-law Commission Office, Dublin, 
Sir. 28 May 1845. 

The Poor-law Commissioners transmit herewith to the Board of Guardians 
of the Midleton Union, a letter from the secretary of the Public Works Loan 

Commissioners,. 
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Commissioners, requiring payment of the four instalments, amounting to 1,640/., 
on the loan of 8,200/. for providing the union workhouse, &c. 

The instalment will be due on the 14th proximo, in pursuance of the provi- 
sions of the Poor Relief Act (section 90), and should be paid, on or before that day, 
into the Bank of Ireland, to the credit of the Bank of England, for account of 
the “ Commissioners for the Issue of Loans for Public Works and Fisheries, &c., 
under the Act 5 Viet. c. 9.” 

When the payment shall have been made, you are requested to forward a 
communication to that effect to this office. 

By order of the Board, 

(signed) C. Walmisley, 

To the Clerk of. the Guardians, for Arthur Moore , Chief Clerk. 

Midleton Union. 



Enclosure in foregoing Letter. 

(No. 9522 D/45.) 

(Midleton Union.) 

Instalment due on Loan for Workhouse, &c. 

(First Loan.) 

Public Works Loan Office, South Sea House, 
Gentlemen, London, 15 May 1845. 

I am directed to inform you that four instalments, amounting to 1,640/., in repayment of 
the loan of 8,200/. advanced to the above union for providing a workhouse, &c., will be due 
on the 14th next month ; and to request that the amount of the said instalments be paid on or 
before that day into the Bank of Ireland, to the credit of the Bank of England, for account 
of the “ Commissioners for the Issue of Loans for Public Works and Fisheries, &o., under 
the Act 5 Viet. c. 9.” 

I am, &c. 

(signed) J. S. Brickwood, 

To the Guardians of the Midleton Union. Secretary. 



— No. 38. — 

(No. 10007 D/45-) 

EXTRACT from Guardians’ Minutes, 21 May 1845. 

The following Letter from the Secretary of the Public Works Loan Company, 
was read by the Clerk. 

Public Works Loan Company Office, South Sea House, 
Gentlemen, London, 15 May 1845. 

I am directed to inform you that four instalments, amounting to 1,640/., in 
repayment of the loan of 8,200/. advanced to the above union for providing a 
workhouse, &c., will be due on the 14th of next month ; and to request that 
the amount of the said instalments be paid on or before that day into the Bank 
of Ireland, to the credit of the Bank of England, for account of the “ Commis- 
sioners for the issue of Loans for Public Works and Fisheries, under the Act 
5 Viet. c. 9.” 

(signed) J. S. Brickwood, 

To the Guardians of the Midleton Union. Secretary. 



— No. 39.— 

(No. 10414 D/45.) 

EXTRACT from Minutes of Guardians, 28th May 1845. 

The following Letter from the Secretary of the Public Works Loan Office, 
South Sea House, London, 22d of May 1845, was read by the Clerk. 

Gentlemen, 

I am directed by the Public Works Loan Commissioners to inform you that 
they have been authorized by the Lords Commissioners of Her Majesty’s Trea- 
sury, in consideration by their Lordships of the Teport of Lieutenant-colonel 
706. E Barry, 
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Barry, upon the execution of the contracts for certain union workhouses in Ire- 
land, to deduct from the principal sums due from you, 451 /. ; which sum will be 
allowed m the manner after stated. 

On the 31st July 1844, there was due in respect of the loan of 1,150/.* ad- 
vanced to you, the sum of 57 /. 10s. ; which last-mentioned sum will be released 
and you will be exonerated from the payment thereof. 

The glance of this loan (1,0831. lOs.f) will be payable by annual instal- 
ments or 57 10s., at the times and in the manner proscribed by the security 
held by this Board. On the 15th June 1844, there was due 1,230/. in respect 
of the loan of 8,200 /. advanced to you; and after deducting 393/. 10s. (the 
residue of the 451/. authorized to be deducted), there will be due 836/. 10s., 
which should be paid, by you immediately into the Bank of Ireland, to the 
credit of the Bank of England, for account of the “ Commissioners for the Issue 
of Loans for Public Works and Fisheries, &c., under the Act 5 Viet. c. 9.” 
After the above payment shall have been made, the balance of this loan (6,970 /.) 
will be payable by annual instalments of 410 /., at the times and in the manner 
prescribed by the security held by this Board. 

Beyond the above-mentioned deductions, the Lords of the Treasury state they 
do not consider it just or expedient to afford any relief; and if the sum of 
836/. 10s. be not paid as above directed, on or before the 1st of August next, 
or in the event of any future instalments of either loan not being paid as they 
fall due, this Board are instructed by their Lordships to take measures from 
time to time for enforcing the payment. 

. (signed) J. S. Brickwood, 

4 he Guardians of the Union, Midleton. Secretary. 



— No. 40. — 

(No. 12498 d/45-) 

LETTER from the Poor Law Commissioners, transmitting an Application from 
the Public Works Loan Commissioners to the Guardians, for an Instalment 
due on Loan for Workhouse, &c. 

Poor-law Commission Office, Dublin, 
Sir, 7 July 1845. 

The Poor-law Commissioners transmit herewith to the Board of Guardians of 
the Midleton Union, a letter from the Secretary of the Public Works Loan 
Commissioners, requiring payment of the second instalment, amounting to 
57/. 10s., on the loan of 1,150/. for providing the union workhouse, &c. D 

The instalment will be due on the 31st instant, in pursuance of the provisions 
of the Poor Relief Act (section 90), and should be paid on or before that day 
into the Bank of Ireland, to the credit of the Bank of England, for account of the 
“ Commissioners for the Issue of Loans for Public Works and Fisheries, &c. 
under the Act 5 Viet. c. 9.” 

When the payment shall have been made, you are requested to forward 
a communication to that effect to this office. 

By order of the Board, 

To the Clerk of the Guardians, (signed) Arthur Moore, 

Midleton Union. Chief Clerk. 



Enclosure in foregoing Letter. 

(No. 12498 D/45. Enc.) 

(Midleton Union.) 

Instalment due on Loan for Workhouse, &c. 

(Second Loan.) 

Public Works Loan Office, South Sea House, 
Gentlemen, London, 30 June 1845. 

I am directed to inform you that the second instalment, amounting to 57/. 10 s., in re- 
payment of the loan of 1,150 /. advanced to the above union, for providing a workhouse, 8tc., 
' will 



* £.1,150 loan. f£. 1,150 - - 

57 »o - 



£.1,092 10 - 
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UISmI d n ue ,i° n the v 3 J st "f xt f onth ; a , nd t0 request that the amount of the said instal- 
vZil, P f d ° n ° r ! >e l°u t ^ day mt0 the Bank of Iieland » to the credit of the Bank of 
S’’ accoant ° f th ® . Commissioners for the Issue of Loans for Public Works and 
fisheries, &c., under the Act 5 Viet. c. 9.” 

To the Guardians of the Midleton Union, (signed)™' J?‘ S. Briclmood, 

County Cork. Secretary. 



— No. 41. — 

(No. 13041 D/45.) 

EXTRACT from Guardians’ Minutes, 9 July 1845. 

Read Poor-law Commissioners’ letter of 7t,h July 1845, No. 12498 d trans 
mitt, n S a letter from the secretary of the Public Worts Loan Company, requiring 
payment or the second instalment, amounting to 57/. 10,5., on the loan of 
1,150/. for providing the workhouse, &c. The instalment will be due on the 
31st instant, and is directed to be paid on or before that dav into the Bank of 
Ireland, to the credit of the Bank of England, for account "of the “ Commis- 
sioners for the Issue of Loans for Public Works and Fisheries, See.” 

Ordered to be considered. 



— No. 42. — 

(No. 14076 D/45.) 

EXTRACT from Guardians’ Minutes, 30 July 1845. 

Proposed by James Adams, seconded by James Cahill, and 
Resolved, That we adopt a similar petition to that of Cork, to the Lords of the 
Treasury, to relieve us from the payment of the loan for building the work- 
house; and that the same be transmitted forthwith. 



— No. 43. — 

(No. 158340/45.) 

EXTRACT from Guardians’ Minutes, 10 September 1845, 

Mr. O’Dwyer gives notice that he will, on the 24th of September instant, 
call the attention of the guardians to the necessity of petitioning both Houses of 
Parliament, early in the ensuing Session, for the \ remission of the money ex- 
pended in building the workhouse in this union ; and that the guardians of the 
other unions in Ireland be called on to co-operate with this Board. 



— No. 44. — 

(No. 17072 D/45.) 

EXTRACT from Minutes of Guardians, 8 October 1845. 

Proposed by Joseph O’Dwyer, seconded by Michael J. Fitzgerald, and 

Resolved, That we petition both Houses of Parliament, early in the ensuing 
Sessions, for the total remission of the money advanced from the Consolidated 
Fund, commonly called the “ Workhouse Loan Fund,” for the purpose of build- 
ing the workhouse in this union ; and that we feel it an act of duty, as well as 
of justice, to make every exertion to rid the ratepayers (the great majority of 
whom are in a most impoverished state, many of them approaching the ex- 
tremity of destitution) of this heavy incubus upon their industrial exertions. 

That neither the guardians or ratepayers were consulted as to the amount of 
probable expenditure, or as to the proper arrangement of the house. 

That by experience it is now discovered that half the sum judiciously 
expended would have been quite sufficient for the claims that pauperism has 
made upon the guardians of this union, as the house is calculated to contain 800 
paupers, and the weekly average since the opening of the house, the 21st of 
August 1841, now a period of four years, did not amount to as many as 327. 
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That from want of consultation on the part of the Poor-law Commissioners 
with this Board of Guardians, and, as we suppose, with every other Board of 
Guardians in the country, the want of proper classification, particularly at the 
female side, is most appalling, and fraught with the most dangerous conse- 
quences, as the most abandoned are when destitute obliged by the provisions of 
the Poor-law Act to be admitted into the workhouse, and the old and young, 
and in some instances respectable, the virtuous and innocent, with the excep- 
tion of those in the female school-room, are obliged to associate with them, to 
their great mortification, in addition to the influence the example of such loath- 
some depravity is likely to have on young and inexperienced minds. 

That we consider the remission of the sum for building workhouses in Ire- 
land would be received by the country at large with feelings of the most lively 
gratitude, and the entire amount remitted would only amount to one million 
and a half sterling, which, when contrasted with the 20 millions cheerfully, 
generously, and humanely voted by Parliament to effect the emancipation of 
the slaves in the West Indies, would be a very small sum for Ireland to require, 
when her resources are suffered to remain undeveloped, and over two-thirds of 
her population in the greatest possible state of misery, worse than any other 
civilized nation in the world. 

That we forward copies of these resolutions, signed by our chairman, to the 
several Boards of Guardians in Ireland, requiring their aid and co-operation to 
bring about so desirable a result as to induce the Government to remit to Ire- 
land this sum, a considerable portion of which the Poor-law Unions are now 
peremptorily called upon to discharge. 



— No. 45.— 

(No. 720 D/46.) 

EXTRACT from Guardians’ Minutes, 7 January 1846. 

Mr. Joseph O’Dwyer gives notice that he will, on Wednesday fortnight* 
move for the appointment of a committee, for the purpose of framing petitions 
to be presented to both Houses of Parliament, praying for the remission of the 
Building Loan. 



— No. 46.— 

(No. 1830 D/46.) 

EXTRACT from Guardians’ Minutes, 21 January 1846. 

Proposed by Joseph O’Dwyer, seconded by Jonas Smith, and resolved 
unanimously, 

That the following gentlemen be constituted a committee for the purpose 
of petitioning both Houses of Parliament, or the Lords of Her Majesty’s Trea- 
sury, or both, for a remission of the sum expended in the erection of the work- 
house of this union ; namely, Thomas S. Coppinger, James Murphy, junior, 
B. James Hackett, James J. Roche, James Cahill, and Joseph O’Dwyer, esqrs. 



— No. 47. — 

(No. 2345 D/46.) 

EXTRACT from Guardians’ Minutes, 28 January 1846. 

Proposed by Mr. Henry Connell, seconded by Jonas Smyth, and resolved 
unanimously, 

That the following petition be inserted on the Minutes: 

« T 0 the Right Honourable and Honourable the Knights, Citizens, and Burgesses 
of Great Britain and Ireland, in Parliament assembled : 

The Petition of the Guardians of the Poor of the Midleton Union, in 
the County of Cork, assembled in their Board-room on Wednesday the 
28th of January 1846 ; 

“ Respectfully sheweth, 

“ That applications having been made to us, under the authority of the Lords 
of the Treasury, for four instalments, amounting to 1,640/., of the money 

advanced 
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advanced from the Consolidated Fund for building the workhouse in this union, 
we deem it an act of imperative duty to make every exertion within our power 
to induce your Honourable House to sanction the remission, not only of the 
instalments hitherto applied for, but the entire liability of this union for that 
purpose, amounting to 8 , 200 /. 

“ That we respectfully apply for the remission of this sum on what we con- 
sider very cogent and substantial grounds, namely, that many of the ratepayers 
are nearly as destitute as some of the pauper inmates of the workhouse ; and 
this destitution is considerably aggravated by the awful calamity of the failure 
of the potato crop, a fact which is now so notorious, that it does not admit of 
the smallest possible doubt. 

“ That the expenditure in this union for building the workhouse has been 
excessive, and partly unnecessary, as the house was erected for the accommoda- 
tion of 800 paupers, and the weekly average for four years amounted to a less 
number than 327. 

“ That our union workhouse does not possess the advantages that the guardians 
and ratepayers were led to expect from such an enormous outlay, as after an 
experience derived from over four years careful observation, we are compelled 
to state that the building has been most injudiciously constructed as regards 
size, ventilation, and an alarming want of proper classification at the female side, 
the most abandoned and vicious of the sex being necessarily obliged to be asso- 
ciated with the virtuous and innocent, and in some instances, to many, of peti- 
tioners’ knowledge, formerly respectable persons. 

“ That this petition could be extended to a great length were petitioners to spe- 
cify all the reasons that urge them to apply to Your Honourable House for this 
small relief, and have therefore briefly stated only a few of the principal facts. 

“ That in the event of the prayer of this petition being acceded to, it would be 
only carrying out the principle that actuated Your Honourable House, when in 
the year 1833 you generously and with great humanity voted the immense sum 
of twenty millions sterling in order to effect the emancipation of the slaves in the 
West Indies ; petitioners therefore humbly submit that their present application 
is moderate, and is tenfold strengthened by the additional fact that the abundant 
resources of Ireland are still suffered to remain undeveloped, and over two-thirds 
of her population languish in the greatest possible misery, greater than the 
people of any other civilized nation in the world.” 

Resolved, That our clerk is directed to call a special meeting for Wednesday 
next for the purpose of signing the above. 



— No. 48. — 

(No. 2867 D/46.) 

EXTRACT from Guardians’ Minutes, 4th February 1846. 

Proposed by Thomas S. Coppinger, seconded by James Cahill, and 
Resolved , That the petition to Parliament for the remission of the workhouse 
Joan be entrusted for presentation to Lord Midleton and to Daniel O'Connell, 
Esq. our county member. 



— No. 49. — 

(No. 10885 D/46.) 

EXTRACT from Guardians’ Minutes, 20 th May 1846. 

The following Letter from the Loan Commissioners was read by the clerk. 

“ Public Works Loan Office, South Sea House, 

“ Gentlemen, “ London. 

“ I am directed to inform you that the fifth instalment, amounting to 410 in 
repayment of the loan of 8,200/. advanced to the Midleton Union for providing 
a workhouse, &c., will be due on the 1 5th of next month, and to request that 
the amount of said instalment be paid, on or before that day, into the Bank of 
Ireland, to the credit of the Bank of England, for account of the ‘ Commissioners 
for the issue of Loans for Public Works and Fisheries, under the Act 5 Viet. c. 9 .’ 
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The above instalment is in addition to the sum of 1,246/. 10 s. demanded bv my 
letter of the 22d of May 1845. 

(signed) “ J. S. Bridczvood.” 

“ To the Guardians of the Midleton Union.” 

Ordered to be considered. 



— No. 50.— 

(No. 10472 D/46.) 

LETTER from the Poor-law Commissioners, transmitting an Application from 
the Public Works Loan Commissioners to the Guardians for an Instalment 
due on Loan for Workhouse, See. 

Poor-law Commission Office, Dublin, 
Sir, 23 May 1846. 

The Poor-law Commissioners transmit herewith, to the Board of Guardians 
of the Midleton Union, a letter from the secretary of the Public Works Loan 
Commissioners, requiring payment of the fifth instalment, amounting to 410/., 
on the loan of 8 , 200 /. for providing the union workhouse, &c., in addition to 
the sum of 1,246/. 10 s. demanded by Mr. Brickwood’s letter of the 22 d May 
1845. 

The instalment will be due on the 15th proximo, in pursuance of the provisions 
of the Poor Relief Act, (section 90,) and should be paid, on or before that day, 
into the Bank of Ireland, to the credit of the Bank of England, for account of the 
“ Commissioners for the Issue of Loans for Public Works and Fisheries, &c., 
under the Act 5 Viet. c. 9.” 

When the payment shall have been made, you are requested to forward a 
communication to that effect to this office. 

By order of the Board, 

(signed) Arthur Moore, 

To the Clerk of the Guardians, Chief Clerk. 

Midleton Union. 



Enclosure in foregoing Letter. 

(No. 10472 D/46. Enc.) 

(Midleton Union.) 

Instalment due on Loan for Workhouse, &c. 

(First Loan.) 

Public Works Loan Office, South Sea House, 
Gentlemen, London, 15 May 1846. 

I am directed to inform you that the fifth instalment, amounting to 410 /., in repayment 
of the loan of 8,200/. advanced to the above union for providing a workhouse, &c., will be 
due on the 15th of next month, and to request that the amount of the said instalment be 
paid, on or before that day, into the Bank of Ireland, to the credit of the Bank of England, 
for account of the “ Commissioners for the Issue of Loans for Public Works and Fisheries, 
& c., under the Act 5 Viet. c. 9.” ( 

The above instalment is in addition to the sum of 1,246/., demanded by my letter of 
22 May 1845. 

I am, &c. 

(signed) J. S. Brickwood, 

To the Guardians of the Midleton Union. Secretary. 



— No. 51.— 

(No. 11450 D/ 46 -) 

EXTRACT from Guardians’ Minutes, 27 May 1846. 

Read letter, 10472 d, dated Dublin, 23d May 1846, transmitting a letter from 
the secretary of the Public Works Loan Commissioners, requiring payment of 
the fifth instalment, amounting to 410/., on the loan of 8,200/. for providing 
the Midleton Union workhouse, &c., in addition to the sum of 1,246/. 10 s., 
demanded by Mr. Brickwood’s letter of the 22 d of May 1845. The instalment 
will be due on the 15th proximo, and should be paid, on or before that day, iuto 
the Bank of Ireland, to the credit of the Bank of England, for account of the 
Commissioners for the Issue of Loans for Public Works and Fisheries, &c. 

To be considered. 
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— No. 52. — 

(No. 13646 D/46.) 

LETTER ftoin the Poor-law Commissioners, transmitting- an Application from 

due ^L^ r Wo^:n2:r i8Si “ W5 t0 the GlIU,di “ S - fOT 

g ir Poor-law Commission Office, Dublin, 

to SjBbid of Guardians 
of the Midleton Union, a letter from the secretary of the Public Works loan 

f„r^rr re ' A J T mg f ,ment the SeC0,Ki *“ instalments, amount” 
mg tons/ on the loan of 1,150 1. for providing the union workhous^, & 

. Tie instalment will be due on the 3]st instant, in pursuance of the rn-ovi 
sions of the Poor Relief Act, (section 90 ,) and should belaid, on or before that 
d f ri, “SV?* D ™ k ° Ire and ’ ,0 *0 nwBt of tie Bank of England for account 

klteStwtr'* ° f L0!,n8 fOT and Fisheries; 

you are r " to fc ™ 1 a 

By Order of the Board, 

To the Clerk of the Guardians, Mm ’ GWef Cle *' 

Midleton Union. 



f 



Enclosure in foregoing Letter. 

(No. 13646 D/46. Enc.) 

(Midleton Union.) 

Instalments due on Loan foe Workhouse, &c. 
(Second Loan.) 



Gentlemen Wor T ks Loan 01Bce ’ South Sea House, 

1 ... , . London, 30 June 1846. 

1 am directed to inform you that the second and third instalments, amounting to 11 5 / 
m repayment ol the loan of 1,150 1 . advanced to the above union for providing a workhouse’ 
mente he } K V* l ° that the amLnt of fhe Sf inS 

nf Pnno! 4 f’ bcfor ;-: tbat d “y> mto the Hank of Ireland, to the credit of the Bank 
f °I accou . nt °[ th . e “ Commissioners for the Issue of Loans for Public Works 
and fisheries, &c. under the Act 5 & 6 Viet. c. 0.” c worKS 



To the Guardians of the 
Midleton Union. 



I am, &c. 

(signed) J. S. Brickwood, 

Secretary. 



— No. 53. — 

(No. 14241 D/46.) 

EXTRACT from Guardians’ Minutes, 8 July 1846 . 

Read Letter, dated 30th June 1846 , South Sea House, London. 

Instalment due op Loan foe Workhouse. 

Gentlemen, P tr w t no; 

I AM directed to inform you that the second and third instalments, amounting 
to ml, in repayment of the can of 1,1501. advanced to the above union for 
provutag a workhouse, & c will be due on the 31st of next month, and to request 
that the amount of the said instalment be paid, on or before that day, into the 
Bank of Ireland to the credit of the Bank of England, for account of the 
the S “““ 9 " S ”° “ S Pl,blic W ” ks md fisheries, under 

A copy of the above letter sent by the Commissioners to the guardians. 

J o be considered. 
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— No. 54. — 

(No. 1481,8 D/46.) 

EXTRACT from Guardians’ Minutes, 15th July 1846. 

Proposed by Joseph O’Dwyer, seconded by James Cahill, and unanimously 
adopted, That the chairman be requested to call the attention of one of our 
county representatives, Daniel O’Connell, Esq. m.p., to the petition he pre- 
sented this session of Parliament from the guardians of this union to the House 
of Commons, praying remission of the sum advanced by the Consolidated bund 
for building the workhouse in this union, and that the guardians respectfully 
call for Mr. O’Connell’s strenuous exertions with the Government to rid the 
union of this heavy incubus; independent of the case then made out by the 
guardians, many events have since occurred to strengthen their claim for exemp- 
tion of this demand. „ , , ,. ,1^1 Tf 

istly. The amount of destitution in all parts of Ireland discovered by the relief 

committees. 

2dly. The failure of last year’s potato crop. 

3dly. The just grounds for apprehension of a more extensive failure of the 
potato crop now growing, and which is now showing more extensive destruction 
than even last year’s crop. 
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